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Impootioa Boittii 
QOMiHrUeOf HUMNMikUMlttO 


Tiilo ooBtroot iM oaUrod iJito» lagr onl botiMU iao Unit od ^toi of 

Ooroiaoftor oallod too CovoanoBOttt^ »o|of ooont od tgr tOo Cootract- 
iai OaCfloor w io iitt o e oootnotf and tka atowi naaad Coctraotor 
uhiaa ia a Cqgpar a ticn» Inaarparatod ia Mm dtata of Maaaaooiiaattat 
bogainaftar eallad toa Cootraeior* 

Iha P«rtlaa oasato oi^xaa that too Gooinotar ahal.3 Aindah tha fael l itiaa 
and daUaar aXl Mppliaa and parfora all Mm aarviaaa aot forth In too 
aitaenad aohadiUa laaiiad haraiiiKlBr« for tha a a aald a mtt on aUtftad tharain* 

Tha ri«hta and dtUgationa of tha parUaa ta thia oooitraai ahall ba aub- 
Jaot to and j^awnad bgr tha attaehad Sehadalay dpp a ndlr 1 and Gaaaral 
iYoilaiooa, tfdoh tagathar with thia •L&mtm po^ and tha aaoga|>anyi% 
oartif laata ooapviaa thia Goatraot Ho* In tha aaaot of any 

laeonaiatandy batwaon the Gohadula and tha Gaaaral IPrafialaaBt tha 
.<ohadBla abaU aeatrol* 

IS ulEHEOf » tha partlaa anato hava a i amat ad thia oontraot aa of 

J'Jtine 193^ 

diinatnraa^ 

fiaiad Aaaonlataai ttnuilr Instrument Tha On l t ad htataa of Aaarioa 

Company 
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Contraatiaf OCflaor 
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tfailjr «l£Md foar and la bohalf of sold Cor p c rot loo «Btaarit/ of 
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CMtTMt ab. B-5UU 


scmmjt 


pm 1 • sormss akd msns&B to es rtffixi^wsD 

^ Co(itn0%Mr >h>ll j9wi4s mppUm mm 

A»I»II*U I, I iMiBg « JMTt 

•f ttM Httmdalm mim tttU Mostewt. 


MqMitt htt i MMtl nt 4Mar4>tififa tham tf tte mmULm 

Ummi to bo Annlotaod mimt ti»iy tbo 

'dtbio tbo Mo^ of tttUi tMotroot. ot Ito itlonroTImi 

looiM MMi Mi'vloM^ doloio ■M'il uMi, or tmijdxm oddltiaool ooL» 
ioUroI or rolobod MVsOioo md martimat iSaSgltm MoA of ttaU 
ttBotroot. Xa mkAi amaAp tbo GoBlraotiji£ Offtoor \$ul iaaam o 

«»««• <1W« - II Ml* 

too olo uoo of tblo oontroot "QUKES," 

pm u . (xmmsjtnm m PAxmm 


^ ^ oooordoooo idto tbo oXoimo of iMo oontroot 
pmKttdp* and wbjoot U roAotorolnolion ^ tbo prloo lo aiooert^ 

MMo wito tbo jjiort of tbio a^todtOo oiAitloA ’npKuat wsMmmmicM,” 

fo r y >0 otrolooo to bo oi«>p24o4 tgr 

«4»,000,00, Mbiili OMMut jS tbo 
total prloo oot fOrtb la Ippoadlx X, bwota. 

^ ^ Aato of 010 0111 twi of tbio ooatroot. tiwA 

booo o X^toA for tbio oo otroo t tbo a a a mmi oot lOrtb afaofo. lUm 
oMOBt la MtUoot to iaoroooo or Aooroooo. ia aooorimoo idtb tbo 
port of tbio a obo^aio ootiUoA^ 1*106 »fltaittlUUffX(»«» lo aSuoo. 

of tbo part of tbla 3 obodiilo 
fMoc^yatniMCiynoii,* if^ot «*r tiiM tbo Gowrooior 
^ ° ^ prrf o r a M i o M it, of tbio 

tbo MO allottoA to tbio oot^ 
'JSSf Jii***^ aotif^ tbo ControoUb^ Offloor to tbot offoot. bot- 

i***4***» ^ tbio ooKlMot, tbo Gootnortar 
J* oblliotod to tvBtaiad auff ooartlooo mniant to tlido ooo* 
boo t Jo deoMt of tbo Cootrootor, tbo ooot of mob 

^ ooatnMt. Tbo 
oramot aboU not bo ob X l g o to A to pogr tbo Goatrmtor tndm ihio 
ooBtroot aqp oaotoit ia oonooo of tbo om allottoA. 
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ties III • miifMsx mi micifisaax. coass 

A. MULvnr/ atiall ia ulUi tiw d»-> 

Xlnav Mi in A{ywo4ix 1, mmU. 

B« All Main Mfa iai i mm teM inaanrad tiaa CantiMaiar and 
Mi Maaigad ta Caataaioi So* fr«;imiy la ***-1 **ifipt*-* ip* af OMtanai 
aod prior ta iia atgoiag, Md U laaovad afiM at g ata g Maid 
Sna bam aeaaidnrod aa a l la m bl a lima af ooid far ibla aawtrmi* 
aball ba a oaal d ar ad aa anpiiabla itam af aaata baraandar* 

n « mcs RSjsisBiGuuffxoH 

A. Baamm of too aatora af tba mate aallad far tKii 
aoBiraat aad tba fraai wnaart idl.n<^ aa ta tba aaat af part araanoa 
baraii^j tba partlm agraa tbai tba aoniraai prim mi fartb in 
Appaadlx 1 taaraof nagr ba Inaiaamd ar daaaaaaad in aaanriraiii n with 
tba provialana af tbia alanm* 

B* tfiibin JO dagra aftar tba * or taralmtiaD af 

tbia amtraat, tba Coairaatar will with tba CastrwUng Cffiaar 
a a tat ma nt aboiiiag, in aa^ fan aod datail aa tba Crntraatiiup 
Qfflanr aagr praaorlbaf tba Caatraalar'a ooat af tba aop^ 

pUaa or farniahtbe tba aortlam aallad far baramdir* tofiaibar with 
Meb otbar iofarmtian aa a^r ba partinaiat in tba aaeatlatioiia far 
a radataaadnad jartaa jparauaat to tbia alaaaa* Saab atatamnt af 
aaat aball fairlj raOaat tba naaml aparatim af tba Castraatar'a 
Qoai ajrittaaw tiia Contnatine Off iaar aball bam tba at aU 
raaaonabla tlma ta aaka ar aaom ta ba aada auab aiaalnat Inna 
andiU of tba CoBtraotar'a books, zaoaada and aaeomu aa ba oar 
rai|uaat* 


C. bpott tha filing af tba atatmant and otbar partiaaht in- 
faraatlaa raqjoirad bsT paragrainb B of tbia alama, tba Caairaotor 
and tba Cantraatiag QffSLaor loll pmaptly nagatlata la goad faith 
ta agrm apm a raaaanatil ■ radataradbid priaa far tba antira ttm- 
traat wbiab, igim tba baaia af anab nalmaaT and otter partiamt 
In faraatim, adUl aoMiltata fair ate Jmt nwaiiainatliwi ta tba Con- 
traatar far tte parftenaiiM af tbia aontrmt* la dataiteteag tba 
mtaai of angr aatiaatte allawm a a far paafit ta ba item itea aoaaont 
la fiadag ante r ai tat a ateani jadte, aaBaldarattan will ba gimn ta tte 
OKtaai ta wbSte tba Cantraatar baa pairfbaate tte aantrmt with aff 1- 
atei^, taa n iiy, ate iagtealtar* Tba iteataateate priaa aball ba 
atedaaaod tp « tepp^ wm rtal a gy aa n a irt ta tbia aantteat* 


S-" i ■■ 
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of this oooi^iy Uio pi^lM aboU iw * Mtetw- 

iKlMd prim (t4ii«b Urm for ibo pmrprm rl ibia o^anao* la. 
olndo dinot ooaWi* iatUmi, mrUm md gmliX) la aitnnnfcijino w&tb 
Mm prorialm of iiiio olanao. Mm f oUavo to o^ot obiOl bo o dlo- 
p«to momrtda^ a sgwfcion of foot mtbla tbo mMitni of tbo — 
of tblo ooaivMt ootlUod "OUtiVfXS,'' 

S. la tho ooont of o prim iaeamm tbo niinrM-nnil p«r 
or orodlt to tbo CooitroBtor tbo oanimt 19^ too lodotonda? 
poioo aboil ooBMod tba oontraot pvioo oforaaatil. la Mm 00006 of a 
daoTMUHi la jrloo tba Coatroator oUl Mfogr or orodlt tbo oaowi of 
am^ d oo ff oaao to tba Ctwonitmif in mab aa tba CoBtsootiiK 

O ff loo r oiyr diraat. ^ 

f*. l!f ^ iwrpoaaa of tba olonaa of tbda oontraat 

— tl tlod "tondaidloo for Coofonloaoa of tbo Qoooraoiot* 
altheiti UadtostloB aoapiitottion of *tbo total oontraat jalao* aad 
•tba i^traot prior of mrk not toBadactod*)» tbo oootraot prior 
aboil bo tbo aodatocniani eoat raot prim atToart apon ondbr rara- 
iOaiib C af tbia al a ii a a or datoniiaod ondnr p n m w yb ® of tbla oloBao 
oa tba ooao oNqr bo* 

PART V - mxmm pixieirrs 

A* Pr o cr aao prpma^t woloa mm tmniif dmtitmn aa jojiwiito 
prior to aaaoptooooy on oontraat anric la prouroao for Mm romioMiii 
aadar tbla oontraoty mv bo aado open too f^niiiie taraa nod ooodi» 


B* Tbo Coetrartlag Offloor oaf ^ firon tloo to tlaot oKtaoelao 
proipmoa popnanii to tbo Coatnator u|poa p ro p or ty ootadfod or caodoeod 
oodow^ porforaod by it for tbo p o rfown o o of tblo oontraats 

Timt mmt proffmm posmat Mail not osaoood tbo ooat to tbo 
Contraotor af tbo pmpmtigf ood oortlooa **r‘T** nonont lo aodo* 
ablob oorto oboU bo dat«Maodi £rm miSm ooladSTv tbo^ 
trootor and ab lo h anM bo onob 00 la aatlaTaatory to tba Coauoailn£ 
Offloari and fRQtrittp PBRimR, Ibid, la ao oomt fbaU tba total !i£ 
mUeprt da to d proaraoa poananta (ooo F b^ 4 af} ood of aoUcaildotod 
odoaooo paiMnta, If oar, nndo aodar tbia owtroot. OM^^porooat 
of tbo total oootraot prlaa af mvpUoo or avroloao otlll to ba 


C, la addlttoa to tba prograoa poQMnta of Cantraotor*# ooat 
oa jawiltM for la piracrapb B, ob o aoy tba Contraotor oill ba 
Opon oo^ploUoB aad doUaaiy of oiibt ($) aaaEtaata anior oootraot. 
on anonot. iw aoa ntl iiy an latarln papwt of It# wofity of ton 

^ tbo ooat of prodaotai tbo o4bt (8) oontMtay bnt not 
aaooodlat 114, 86 0.00. Tbo totol profit to bo andnr tAif 

aontraet oboXl bo dotowdnolt|bs o a y nlanoo ultb pmmempk C of FASI IV, 
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mcE m. 


9 


of t&lji ooomIbXii. 


OpoB tiio BMklttE mtf puyimit uadar tola 

oentraatf tltla to all p^athSm Mlavlala* SavanAarlaa* aoric la 
pg 0 iy > »a, an4 aoiMtearabU toaaotofaao aoqiHlsod ar paodoaoil 
iQr tbo Cootraotaor for too paarf aanaaaoa of tbla oaotmot aad pveparly 
olwreaaOlo tOavoto mdar aoisid a Ban n irt i lac janasUoa ahall oaai la Umi 
C ovarnnaott Ttet aotOlne Oaaoln alHU di^alvi tOa Ca»- 

tnator of aojr fortoor prograaa ar final p a ar—nU dot ar to baoano 
duo Oaraundari ar aallava tOo coatraatar ar tbo GaaavanoBi af a^ of 
toolr raapoatiaa rlgOta or oialtgatiiiaai andar thla aoatroai. 

&• ttm ooatraatar ra pra aa nt a and aarrmta Ximt tbo pr^artjr 
asna uidati angr prosraoa pajmaot la aada aaroundart aball bo alaarad 
of all Ilona and Ixteurttfanoae of aogr kind ^diataoaoar apon raaadpt 
of anor p r aty aa o jo^itnl* 


F. la wdclag pagfoaat far too aappllaa farnlaaod aaroandir 
ttora anall bo dodaatod frao tbo awitraat priao inaraf ar a p ro p aa^ 
t i o a a t o aooaoat of tbo larograoa paynawto tbaaotof art aado to tbo Coi^ 
troBtar» aodar tbo aatfaoritjr baradn aontaiaod* 

C. It la roaoenlaad tbat prapcrty (tnolwiad, ultbaud. Hal- 
tatloo* aa o pl oto d l aa pp l i aa , ^pora portoy dnodagay laCbtaotloi^ 
portlallj ocap l otod an|ipllM» \mik la pr ogao o a| oabaaialay fabrl- 
aatod vtaf and otbar tblnao aal3ad far baaolA} titlo to ablab la 
ar oar baraaftar boaooa toot a d la tba aoaoraaaMt pmnml tbla 
clanaa will ttm Uoa to tloo bo oaad br w |nt la tba aaro, aaatedr 
ar fioaaaial an of tba Caotroatar in aeonaatlan witb tbo parfaroanaa 
of tbla ao a t r oa i . Tbo CoBtmMitar» altb«r bafaro ar aftar raaalpt of 
Botioa of TarotaoUan at tbo aptlw of tbo (laaaraoanty oay ao^^iro 
ar dlajiaoa of jaraparty to ahioh titlo la aoitod la tba Goaaraaont 
oodar tbla alaiiaei ^oo taroo i^govoid bgr tbo Caotraottoft 
PR0VI££lt, Tbot ifiar rmtifii af Batloa ^ Taaodnatlon* mif oaab 
lirapartr tbot la o part af ta w i n a tian loiaataaar nay ba oa^fiiirad «r 
dl j ^ aaa d of only in lioo r i lona a wLtb tbo jvaaliloaB of tbo tandni^ 

Uan alaoaaa af tbla oeatraot and appHoahlo laua aad racalatiaoa* 

Tba agraod prloa Cln aaoa af ampdaltiaa br tba Caotrootar) or tbo 
prooooda r a a o ioad fay tbo Oontraotar (la oooa of otbar diap^tlon}, 
aboil, to tbo ostoni that aaab prim md jyroaaode da not aifnaail tba 
^ailifflidotod ^lalanoa of pratyoaa pbyanto hataundtr, bo po^ ar 
aroditod to tbo f toa mo a nt oo tbo Cootraatibe Qfflaar aball diroeti 
aad aoab a n l l ay l d ii t a d t ola n e o aball bo r a rtun o d aaoonMin^ly, C ur ra o t 
iiradmitil o n oarojp map ba aold fay tba Oaatraotar uitbaHt appmol af 
tba OaectrooUiig Offloar but tbo pmBoaiia will ba aypliod ao proaidad 
la tbla pmtmgrmph G, prooldad tbat any anab darnp wblafa la a part af 
ta ro l a otl an laMetaty ooy fao aoU anly in ooaatdaaea wltb tba praol- 
a t ao a of tbo t a md nati o n alaw o a of tMa aaotraot «nd appliodblo lawo. 

Wo 
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md rtsalctloiui. G|ioa liqiildsUyon e£ all yroi prti i iwr*- 

ttOdM* 09^ q pyi 4iXllWribMI OilTxl fOi? VtiiS QOtSlltiHWfftp 

XXXXm to oU pffoportgr («r tjio pra i wod i thanwf ) ubiob imm aot \mm 
lULiwrtid t# and inrinjind tar Q^MnoMttii aodv oacta r a ct car 
^Moh tu« not bon l uo T iMqpa fcod io pypliot doliwod to ood osopytod 
tiia# OnwHPMini ^^dur ttdji oocEfanMi^ and to titlo tiaa booii 

fo ot o d ia tbo GoftraMot uod a r thlo alon— ahoXl pot in tbo Co»- 
tra«t«r. 


H. Tbo stmUAmm ci tbio owdamot rofortine to "lAoidXity 
far Gfiwomnint ^Faraljhod ikofMartgr” add mgr ottiir proololoni «r Udo 
oofitraot dal^aiiig Uiddlitgr i^or Ggoti»Nni*-<tBmiabod p wpor ty ibnll 
bo iapy^lflohlo to progMPt^ to tdiieh tfao Oownmaont aboil hcao oo- 
(plMd iltlo oololgr W oinUtfo ad iho stoalotoiMi of tfaio a3. oi , i « o . Tbo 
paovlaiooo ad tJiito Amm aboil not wiovo tbo cootnotor trm rUk 
ad looa av dootaruoUon er <loaoip to popartgr to afaleb titlo ooato iu 
tbo Gomnaont andir tbo jjroalcLano bavooC. 

I. IT tbla oaobroot (oa baratedaf* ar boraoftar mgfflmmxUA 
or nwadad) ooBitolna proaisloita dar adpnoo p py a ntOi aod in addi-> 
tion if ad tbo tiao ongr jaragynaa pifMnd ia to ba aoda to tbo Coo- 
traator andpr tbo iroiwoBa of tbia gra iy t — pa y a md o alaiaa angr un- 
llpridadod boloiant ad advaooo paEPOOto in oat«tiiadlno« than notultb- 
atMdlbg aqgr otbar jootioioni ad tbo idaoaoo Tugwoto ailanoo ad tbia 
oontroot tba aat aBanaKi, of tar agifari^prlato d oi i n iitl o w far lii|ntii»tioB 
ad tba odfayaoa pagfooBt^ ad auab pratw a paiy— it dboU bo da ^ poad t od 

ltd tiapi ODoadjil iMdi oonfitt&lr or oMnyedl^ MindlniMid Ml ncndral tzf tJtMi 

jpraalaioai «d tbo Advooot itQpanto elapioy and aboil tbarooftar bo 
MUbdroMo aolgr jp r i o oal to naah preoioloeo. 

?jyKr XI - iBbiECTioif cr mifiMs tm ofmmirim or mtctB 

A. All ayplloa («bi^ tom tbrangbeot tbio ftloiot Ib olud oo 
ultbottt ItoltotioB raw notariolo» aa a ye Mooto, iatarwodlato i o p niiH , a o» 
ood and {oodofido} aboil bo atd ^ oo t to ibi^poatiao and toot bgr tbo CoEt- 
traotlog 0ffioar» to tbo oaetoot proettoatelo «t dll tinoa ond plaooa 
tnoladlfifc tbo poriod od opaafooUgo, aod in aof otoot polar to fiool 

pniMnt pnm Tbn C nai J ffM MMr bKioII ckihIjAp jonlntaiii on iiiMMitlnii 

potto ooaopfbilo to tbo t^ntnotiai OCflaar oaoao i og tbo au^illoo, 
fdariaiiAiiig aatbodo^ aal aioatol toeliag booooadar* Tbo Coadioatlag 
Off loar aagr inaiioot tbo plaot ar planto ad tbo Coolraotor ar ad ongr 
of Ito abbaaulooolora oogaiipd in tbo pacdamonoo of tbia oonlroet. 

If «p laanootiao ar toot io loado iff tbo CantooatlnA Odfiaar on tbo 
^ronitpa ad tbo Caotrootor p o andoaotraotar* tbo CaOlraatar aboil 
pmddo and aboil roqpijro adbaontroBtara to pootldo all r a ooonoMo 


(till) 
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faflcUitlM moA i<ae tm and eeavanlinM of U* Ooo* 

tractiae C^laar la tha smetaamoem <tf idM datlM* iU. iai^paetloa 
•odi tasta lor taa GoBUnaatlBg Qftiaar atiall ba parfacMid la aaob a 
mwnar aa aiU ooi aaduljr dalaQr tba woriu Saseafit aa oUMndaa pro- 
vidad in ibia aottUra0i» final awamilanoa of aaar aappUaa ar lata 
aappliaa aball ba aada aa paoajptl/ aa jjaraatlaahla aft«r daUnar 
toaraaf and ahall ba daaaad to htm bova aada no laiar than aiadjjr (60) 
dagra aftar iJaa data of aaab dalivaasrf if finad aoooptaaaa haa not ba«x 

MflpXJbnr molh pisri^d* 

B. At aagr Uaa darlae paafetnanaa of tbia eanifaat| b«tt not 

fd aai^Tiaa, tba CaDtaaotin£ Oftioar aaor tmfpixm toa Caataaotor to 
rawady by aaavaeUaa or rapTaBonawt, aoy acvfJLiaa or Iota of aappll aa 
ubict at tba tiaa of daliaaory t har ae f ara daf aatlaa in aatarial ar 

timifiiMiiiihl n ctt* cytiMPtdJMi afld in Mfif'Midttar udtii tte iMsaijMMit# 

tbia oeatraat, Tba aoat of aagr aaob aorvaoUan ar r a p^ a a— a rrt . aball 
ba tneladad in tiM dataraiaaiian of XdflT tte dtaribo^ ytoJbotL 

MCta 01^ iM j MtKd i ^ 

car rcpi oixiiint ocarar injtiti<|inrrti tn Um iMt the pedee £ot 

tba laat poriod af parforaanaa baramdar^ anab jirlaa «dll ba abbjaot 
to redotoradiialloo to iJMCirtianKUi tho oondo of oiioh eftfTOftttiii** ixr ran 
plaoioFst* If tba Coolapaator faila to pr o aw A vAtb raaaaniMa law a pt * 
uoM to iiuCToot (ST iropT ofio i M f ^ M^sdSos dv Xoto of ouppdioOf the Coc^ 
traetiai^ Oftioar mjr UmtdmXm tbda ee«trant aa proaidad in tba nlanaa 
of thlo oootMot ^oradootJLoo foar Cco^OMloiioo of tho G ov i gib * 

aanU* 


c.. Conaotad aosipliaa or raplanad aK^ggitaa ahall ba anbjaot to 
tnbo rjx^v£tiLoxuk of thiji oLoooo lii tho oono lao&Qoir oad to the moo oscti^ t 
aa aoppliaa aalginall/ dallaFad \aadar tbla oaetraot, 

i). BaaoFpt aa iswidad in tbia aXaua# and aa nay ba poravldad iu 
tba boMbilOy tba Coutraoier aball bacaa oa abUsalian m l i a bili t y to 
oorraat or raplana aagpliaa f lata of aiappliaa iMab att tba tit* of 
dalioFry ffo dafaativa in aaitorial m iioxiniaabip ar otbarwUa oat in 
ooofoanity tdtb tba rotjoiawBanta of tbia aa ntr aet» 

B. iMpt aa atbandaa pravidad in tba flahadaia^ tba Cootraatar'a 
dhlijatian to oorraat or aa pl aaa CjioFmiiaat ^^nliahad preoarty (idiiab 
ia jFCFarty in tba poaaaaaliin af ar aa^rad diraatly Igr v» Oavarnnant 
Md diMJ>oiinid or otbamilaa aada afliaAIabla to tba Cantniatar} ba 
4FVFnaod by tba praviaiana of tba elaaiaa af tbia aonfcraet antitlad 
"Quoarnaant ■yaroiabad Ikaparty.* 
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PAST TU — mXXAOlC CP HmXlAUi OR SBPPUKS iff THR 

omm 

TIw Cianmnnwit atgr it* opiloEu Dm tla» W tlM« fnmitfb 
oMrtcvi inR iRdrt> «• f«(sied««d bgr tiMi (kMArmUm for tte pgvf oaramM 

<|ir tbjji MlStUPWrtr# Xtt WK I^ ^0flfA0 ttft jj^ 0OIW 

tniit» pflrlM %# ttidtai isriUnr t4> ttw dtl^PKjr nf woli wHUvliXi tf* 

Wppli— to yao Coetrootor* or •» moo thiruftor oo iwwitlil ■» bat la 
no Mocit IMor tboo tbirtjf (30) dopo oftor aaoii R»lloiit 7 « 

FAiff f m • iaim or ag^’Cimi^iffs cp csmui mmsum 

BgtMlUtMoajtot tJao fo^r— nto «t oRp b(f tbo GoomoX i'wvl> 
oioai aP Ud« M clPiot to tbo ooBUwpf ohoiiMMMr tM Caulr«ot4sr, la 
porCoraoMo oP tbo warfc oater tblo ooBtcoot^ atelX PImI that tte ro-> 
^pdMWOio «P «t|r «P ttao oIiumi «P ttai Gonwol PMoiidoM oro in oon- 
fllot ultli latftoytttlMif iMMd ta tiM GMCtniiiar ter ibt Oai^ 

Iratftliig QCCbMT w tio^ bltf iiilbflvlMA TC|NraMn(l>fll4'VW McnriHy 
MiMOTSf CcKetMMrWiit ym irt^lMi^kJbQA q£ tiis 

opPlMr to mM oMfliot wbA too CoMtMoUjig OCfioor or bio tely 
outtaoviaod iuBfooMitiolioo P«r oooaritdr acttoni aboil (i) aodlpy or 
fOMirrt aoab aaaiarlty raiiKixMMnta or (ii) tba Cootraatiag cPPioar 
iykg|ii Imni^ GcBtnMtt%tiir It itttliwr oC (OoniplXittM tbs ss^pdLins* 

asnts sf tbs GsimpsX PMWlslstts idtb aaotk aaaorLty m- 

<|uimaa(ta« loy Moliir oP ooRpUaiMa tba GoomoI Pkoviaiana oP 
thia oootraai Itawad bgr tba Caadraatini OCPia w r aball bo in larltloit 
aoBMpt that tba appaooal fey tfaa Oantraotlai QfPtair «P aay aid a ooo- 
traat iaanad bavwnRar fey tba GontraetBr ^11 fea daoMPl to oonaUtuta 
sgpvossl 0 ^ sslSMT sf SSQT slwMMi sf tbs CfeSnsmiL iNpy pifAppMi ^ cnsw 

flig L tAiJkk IhA m 14 waal q# Sfellttb SjBbSailtJMStA 

?ABT IX • oasczio. mcmn mmianam 

tim Gootraiitor aball not gai a al (1) tfea iiiMxlPio naUaro or «qy 
datalla oP tba uocR parParaad naraiXQdar or (ii) yy l»P ca*wa*i Itt* 

ubstiKisMir Mflosot ts tbs ds^sfiftMui sf tbs OsssRamsii soonsorljaf 
tola aoetraet and tba mrR ttaatNRndar aoBMpt §m Um Coataaetar la 
divoetad or poralttad to maal aoM iiffosiMdien fey tbo Contnutln^ 
QfPioar or fey duly oKthariaad lasMMaaBfeadlio £we aaoiirlty aattarOf 
and Fyft wi. tH F^Fdli ^ aoy aLmaa or motlM oP ^ oMdraat to tha oon* 

tjsss*Y. t:>i^ r ^i4. »ianM4Miaa ariffeAii Istinsst fioar slsMs SS SSStiSQ df 

tMa aoc fa r a at aa ra^pltiai, or pmdXioj^ 4tmk0mm oP aaab Inferno 
ticKt to My paraoot pnblin nr privoU^ or to any oCfSoor or dayartoant 
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tim LvnmamaX Xim irixiirMii mamak of 

QfTioar or tdM mAimeimA C«t MMarlt/ 

Pits 1 • isma OQSSAACT 


Tiila 


llliji i» XAm Ofdtlaitivt CcotTMi ooabw|ilai,«d \ar Umi 

«M«pt 4 id ky ta# CoetriMst«r indtr teW of 2 B 1936, 
noftnlUL'M Ci<iwtroot ooManMdMi Conkcwot. itei 

..do o»l«r MIA iMMr Commit «boU M SLd to te 
J!? SJ'ffTTif*** ??!??• «o4ir Uio fiifiniUM CoBkrosi. TM 
fS!L7f f»»»n for %im dotonOBosUm of tho 

sorloarltor of ttiio XiiflBiUM CoatnoU Is Uw cwni of 

bot^ this maxdU'm Contnot ond taid i«itsr Cooftnai. this 
OsOniUM CoBtnst sbsil ismtl, 

pm 11 . iBai£CTic« m mm 


A. Ths Goctssfetor s^rsos thst its books mod rsiwirrto snd its 
pXs&ts, or maek pmri th s roof ss Mer bo on^ieod la ths iMSfsraaaos of 
this OQQtxset ahsU st sU gMsonsbIo Uom bs stdijost M iiMnsotloo 
«ad SBiit ydmk sod to ths o a tt s B t suthovlasd by ths CsotsasUai OCflso*. 


B» Ths Coatrsstor sgrsss to inolndt is sssh of his soksontnots 
hovsundsr iddoh is oa s oost or oost-^^itiSNo^issi-fss or s polos i*. 
dsto ^a s t^ fassiSy ae mm tlws.Oinrt wotortsl or l<das»»hoir bssU. 

£Qr mMt of mmii iiiihoorrtroot W CofttiooWro Too Cocw 
UsotoRT shsU Ms i l i Kit i m MMtlt of ssgr s> sh sskosg t s a o t 
to do so by ths (MrosUitfi; Cffisor* 


FART ill - SHSCIAL COBSIlSRATIOBiJ 


A. 

this 
chsr^r sod 
diroot oests^ 


for psrf osalac work sod soroioos 
t aol o d o MBits for ooirhssd, iadirsoi 
of OMt s a o l urt s d fm or not oovorod 
St tho foUoMiag fiasd xotost 


OMsod St of Oiroot tshor iteUsra. 
Oonsrsl sod MiriLBistrsUvs Xaqptom st IQ^n 
of mix oostsy OBBlssios of Coassol snd 
Adoiiiiskratlis Enpoaso, 


B. •» Tho 
m dlroet otargo to this 
ooRThood tat sohjoet to 
strsi^ht tias portim of 
Xixmt Lotar. 


portiso of ooortias uotk mtmil be 
9 aoi Mbjooi to the opfAtaotioft of 
sad idBiaistrotita topMs. Tho 
ta o ll bo trootod tho oosa os othor 
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t 


C«rt»»8tar*« i niHil tt m mt tmA vaOm thi» «gnurt«i vXUAa Ip 0^ afUr 
of WMh ittVOlMIP* 

InnL ^ <M«t of noo ooo wrjr tnmH^ loolwdllnc OBhi1ot«aBo» 
4 tr«eU/ TtHtXmi to potrfoanwMNi of tho oontraot wBvk and aat otiwndao 
ndatearaod to too Cootvootor tiamgh a^ylioatioo of loviOB or Gooorol 
Mdi M>1 111 <t jrrtliwi liiiJLX Imi ndyriwnMd CottlvwiWHr mi 

foUoMit SooO tnomO. povforaod to tOo teuh or to otOor poliito oo too 
iimA Coot io o o nn i otton idtO tOo ooodaraot oortt MLl bo a. dinwi oOareo 
tOoroto mod aOb^oot to tOo PMilloatioo of C a A oa^oono and profit 
oIooobU thoroon and aOoU aot roi|oiM apooiflo acpnanaal of tho Cww 
tonotiiia Qfflaor tait rti o lt bo aObJoot to joatifioaiioo* traoal 
porfanaod to potato o ot oi do tho Oowtinoatol thittad Ptatao of AbhRUo 
ahall bo oobjoot to apooiflo approfol of tho GoBt«aotla« Off ioor and 
abaU. aiao bo oabdoot to too applloatian of 0 & A 0990000 aad profit 
oloBoota* Tho ooot of all othor aooooaaix tcaoil porfomad ia 
oonaooiloa idth thla oootroot idaaXl bo ratidhiiroad tho ooatrootor oa 
aa aotaal ooot b a o la and ahall aot bo aidadoot to tho apylloatloo 
G <it A oa p a n oo aad profit olonaoto OQOMpi ao horoiarTtor ladioaAodU 
Aipr tnml porf onaad aarosndar at tho bohoot of tho Contraotiac Off ioor 
or ohT' trooal o pp r oa o d bor too Cootraotlxm; Offioar aa %ioalal Trarol 
Mroaodar ahall bo oahjoet to tho igf^l^ioo of C & A layonao and 
profit alroHsto. 

em mi . okd Msxsj^rmM 

Invaeilooi and aoiap l a nflo of too itooa oeotraetod for uadar 
thla ooatraot ahall ba aado bs' tha CooamBoat at tha Coatraotor*a 
plants Canbrldgaf tOi a oa iimi a ot ,ta. 'tdlth ro^paet to aqp liawi fahrleatad 
aad/or aaoaoblod and aaalcad ao iadltldoal car lotocral oialta at too 
Cootraetar'a {OoBt. tlth ra^aot to Itoao fateiootod tei/m aaoaabi nt 
and p a ai w d ao ladloldHaT or latoijral acdlto at aa b e oat r oat ara* plrata 
too poiat of laapootioa aad aoBaptanoa ahall bo at tho plant of anoh 
MbMotJMrlAdr • 


PAKT XIV . FACSXao OF IX£2$I iSLXV&KSS 

tho Itaao dollo o r a d oodar thia aoatxoat ahall ba paahad for 
daaaMtie otdpoaat la aooordamno vlth ataadard rtwiwariilal ptnurtloaa, 
aa ouorwiaa opatM^i^od la i^iaaadix 1 harru>« 


FABT IV - dKPtfCTS 

tho Coatnotar ahall ko^p tho G o ao rtii a at laforoad of troffriioa 
boiag aoda la tho parforaoaoo of thio ooatraot. tho Caatraotor ahall 
arih o l t a final r ap a t t of aiX work pacforaod iirraundar. Aeoaptanoo bgr 
tha CofVfraMit of Mib final rapart obdll oanatltiito aoaaptwaa of 
iMnMMHf MiA tiMi CUwtnMUMT to flxiiX 

toraiiiQdiii^o 

SE 
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PAfil I9X - aBC0B t a4 CT 3 FOR »mSi m 

Bo ogatMfit flttoll bo oodo \3ff tbo Cootrootor witii oa^ 
otJoir jftaeVf for fbrcdflhlaifi Hyr of tbo nonyiloHidl or oabotMMitXolljr 
ooflstloiod orUeloo, dporo port# or l^ari^ boroia ooutmolod for^ idto- 
out tbo vrlttoo ogifro^ of tbo Cootraotlag Offloor oo to ootarooo. 

B. Too Cootnotor oqoII givo opooiflo odfooao ■otifiooUon to 
tbo Coatrootliii; Off ioor of oagr pro p o i ad Mboontroet immaOnr i«iiob 
(X) 1« oo o oeot or ooot piwo oT n.Oid foo boiolo, or (2) io on o flood* 
prioo boolo rwioodiHQ in doUar Mowint ottbor ^pOOO or flvo poroont 
(S9() of tbo total mmmA of tbio oontroot* 

C. Tbo CoKiroetor i bolT not, ndtboot tbo prior orittoa oon- 
ooot of tbo Cootmortiag Cffioor, pl oo o oogr ooboontroot obiob (I) lo 
oo • ooot or o»»t* | > lti o o niod f oo boaio» or (2) lo oo o f iaaod-^oo 
bools sypooiUng. io dOUor Mouot oitbor dljLOOO or fioo porooot (S9(} 
of tbo WtoX aoooot of tbls oostrooif or O; prooldoo for tbo f^arl* 
ooUoo, |onrohoo o> looUXt Inotol lotion or otbor ooqplslUoot of ongr 
Itob of iadMrtrUI f o oillti oo, or of iqwolol tooUng bMdsc o voloo 
lo ooBooso of IlyOOO, or (4) lo oo o tins ood itoriol or lobwp ho>ir 
bools. Tbo (bMMrootias Cffioor mmjr$ lo bis iUfsorotion, rstlfy lo 
witisit OBQT soob sd ho o ntr oi i i snob ootloo AslX ooostitatto tbo ooo- 
soot of tbo CoBtsostlog Ctffioor os f«|slffod bgr tbls porognitb C. 

h, Tbo OoMrootor asroos tbol m o id ioo ntroot ploood andor tbls 
oeNairoet oiMm p reo l do for po^aoot oo o oootrplos o poroootoso of* 
ooot bools. 

£>. Too Coatrostlng Qffloor asgr* 1 a bis rtlsorotinnj sp o ol flo o U y 
spprooo lo loltlBg wjr ii tbo pte^fikUam of s saboontrost. 
maab oppsoobl or tbo oo nsoa t of tbo CeotrostiAg Off Iomt Obtadood so ro» 
qjolrod bgr this olw o o ohoU. aot bo ooootrood to ao nst ltato o dolomlno 
tl«m of tbo o oo o pt o bllit y of tbo anboaotroot prloo» nnlosa Mcb apfoovol 
apoaiflooUgr itnoai doo ibst it oooirtlttttoo s dotorslbolitnn of tbo aooopt* 
AMXit/ c£ till wtooon^Mi9t pirtM* 

F. Too Cootro^iog Cffioar map oXl or map port of tbo 

Cootrostor'o lairohooing apaUm and ftron tint to tiso resotnd or rolia- 
ststo anob oppraonX. Snob appgmoaH tfioU bo doonod to faXflXX tbo ro- 
ottliiWMKGKlJi tiiit oiaAftiilijQc thm ncintFantlni dOAMUl tn rnabatxhm. 

trooto 00 pr ooo rib o d lo porofsopb C obooo. 


SECRET 
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I 

l\>mm to Im SMraittimA tegr CouturMiiart 


Tbm Oo»Ura0Ur vUl b* p»ld • 
total prim e£ 4455><XX>.00f at^aet 
to tbo oopovlalcMO fart XV of tbla 
Sobodalo, ^lUod 

TlCfi," for povfonamoo of tbo oorflooo 
lod fVroiotkliiji of tbo t oppl l — ooi 
forib uB4or Xtono Sm, I tbm boro- 
of. 


. 1 
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Af fSitSU 1 


mj4 

TteA l a g alMil] ISnratab Uta aaoaaaavy jm 

f aat lit ia a, ewMiIianta, and atiaXl im all tAiamt XMMem 
ptatfmm U» faHawing vmk aad aarviaaai 


loriii 




Cenrtgaoi aad dalivar tMaaijr<-dawr (24) aigerafi 
aaacUaU af Vm Xm «VpUad uodn* CeaUaei Ba. £U5111« 

hmtlm aad dallaw ^aaa parta far taaat^i-flaa U5) 
aaKUatia. Itaaa aad (pMBtiUaa tbaraaC atOab will oea^. 
priaa dp«« parte aball te dateaaiMd ^ aateal ageaa* 
aiat bateaaa tea aQatraatlat parUte. 


J. 


af aafilaa thairaef 


facaiati a aat af aai tebl a teatgaaOaa aad 

far tea aa»tente » iaaladlna daUawy 


4. 




teaalap a '^iaar Viaw l^dnar* and daliaar a »irt*Tiy teaaaof 
la aaaardaaaa tAte aggaaaaata r aa wn a d bataaaa tea aaatgaate 
ia£ parliaa. 


fttralab tea aarvloaa dT taafailniia and atear 

p a ramH al aa afvaad to te taaan tea CaBtraoter aad tea 
CaateaatlBf Qffiaari te parfaam, ea a taapfwarj' dudg^ teada. 
aartate tatk ad a ar pl aaaa ^ dtat jiifiatad tj tea 

Oavamate ioaludlag a plaaa, ar pTa aa a, aotedda tea 
wwUn a Bla i Uaite af tea l&aited dtetea* 


Totel Caateaat. maat 


(jtebjaad te tea prafioteBa af Itet 2¥, 
*^fHaa ftadatawiliiat tmi* af tea daaadaia). 


4455»QO0«0O 


iSldioya sciSJXUdi taa Caateraater ahall teaa tea f niariiaail <*^^taiati 
of pra&raoa telag aada ia parfam a wa a af tea awk and aOall mart ite 
baad affarte te na i yl a te and daUaar tea liwa af vaA aa faUaaat 


2 aaxteata 30 iteraa I 936 

3 aasteate 30 i^ril 1936 

3 aasteate te 30 tegr 

3 onteote te 30 Jinia 1936 
3 a aaa te a te te 30 Jate 1936 
1 aoKteBt. daring waak af 6 isnemA 1936 
1 anteKi par vaak teoraafter aoUl aaapTatlou af 
dallvariaa af aaatwte. 


^lara Iterte, Maaaala «ad aaak ^ af tea "kMr Viaw Mlmr” aball 
ba daUaarad altete tea ateaa parted af Una. 
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Ckiw c B M g o t FuraiJ»id Tfoi Q o nar mmaX kUI tmaimx Vam Coatraatcr 

tiM roULoidiii^ lanndfiiiiily MmillAd tft AOcmlMid bsr 

OmttifmcUr uiMter C«oUr»»t So. lusui for wm in ptrf«raHMo of tolo 
ooBtroet. All Gqoomiii< f^imtoiiod oqyiij— nt. otell too Rolloorod to ttoo 
OooMnBBOBi olUor oo o port of m owMi o o lioroaodMr or in mm oaoditioo 
M W^pplibSd t0 Xbi$ Contnfl^bOST^ XmMI HMT Wd 

odT lidLs wcdunM^i 


1 oooa -> Ifongoon SnAmA Amttm&m l■■ol■to^/ 

1 oo^ • 16 " Slotod Globo (yitoor CootoUo) 

1 oooto • loBO, 128 OBU 628 aot« FL (A, Joogom) 
1 oooto - 0»<l Sostoat 


\' ■■ 


mr 

?aLl 
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X M ^ 8 2 


i« mnxrti(ma 

2. CaAilGK8 

3. zxnus 

4. XiaiECTlCII 

5. isaKJiaisxLcri m sDmiss 

6. fABSStS 

7. Assxaii»8T OP Guam 

S. fmSftAL, SrJtSE iSD U)CAL TAXES 

SPAOU 
oxapoiEs 
m AHSB1CA8 AG7 
cowrii^ UB<m 
Eicac..acBR uu cr inz 

smoG cGnsiMsts act 
B cgpi.yjgig8jffioB 18 tmjomss 
OmClAlS Kir TO SEMFIT 
COaCEAir iCAXKSt OQRniQElIT PEES 
MtQBSVIO odr 

MOTICE AKO AaSISff AMQt iSCABBXIfG ?jam lEntlBGBISaiT 

mmmmm akd cqkks: 

PAXEMT sxcars 

riuic or FAXsun affucatxoes 

COPtBJUiffi’ 

CEATUXT2ES 

nmoiinos POR COEVEIOUKS or TA C Mnamm 
fiXAMXIATlOH or SCQUJS 
MIUTARX «cusm BEQUUiEHms 
COSEEIOCET-FQBiaSiSO PEOKICrX 
EMPLOBCSr OP AilEES 
UTIUXATIOH CP mOL &D3IKSS COBGBXES 
AUxiueriOBs is coptsAcr 
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GENERAT. PROVISIONS 


tiEPENITIONS 


As used throughout this contract > the following terms shall 
have the meanings set forth below; 

(a) The term "Secretary" means the Secretary, the Under 
Secretary, or any Assistant Secretary of the Department and the head 
or anj’’ assistant head of the executi^ve agency; and the term "his duly 
authorized representative" means any person or pei-sons or board 

(other than the Contracting Officer) authorized to act for the Secretary 
and the term "Department" means that corqjoneht of the Government having 
cognizance of this contract and represented ly the Contracting Officer 
executing this contract* 

(b) The term "Contracting Officer" means the person executing 
this contract on behalf of the GoveWiment, and any other officer or 
civilian employee who is a properly designated Contracting Officer; 
and the tern includes, except as otherwise provided in this contract, 
the authorized representative of a Contracting Officer acting within 
the limits of his authority* 


(c) Except as otherwise provided in this contract, the term 
"su>JContracts" includes purchase orders under this contract* 

(d) The term "contract woiic" means all work to ilte performed 
under this contract including any studies covering fundamental, theo- 
retical, or experimental investigations; any extension of the invest 
tigative findings and theories of a scientific and technical nature 
into practical application; any tangible terms, hereinafter referred 
to as supplies, if called for herein, furnished to the Government; 
and any reports, data, computations, plans, drawings, and specifica- 
tions with respect to the foregoing* 

CHANGES 


The Contracting Officer may, at any time, by a written order, 
and without notice to the sureties, if any, make changes in or 
additions to drawings or specifications, issue additional instructions, 
require modified or additional work or services within the general 
scope of the contract, change the place of deliveiy or method of ship- 
ment, or the amount of Government furnished property. If any such 
change causes an increase or decrease in the cost of, or the time 
required for, performance of this contract, an equitable adjustment 
shall be made in the contract price, or time of performance, or both, 
and the contract shall be modified in writing accordingly. Any claim 
by the Contractor for adjustment under this clause must be asserted 
within (60) days from receipt by the Contractor of the notification 
bf change: PROVIDED, HOVTEVTO, That the Contracting Officer, if he 
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decides that the facts justify such action may receive and act 
upon any such claim asserted at any time prior to final payment 
under this contract* Failure to agree to any adjustment shall 
be a dispute concerning a question of fact vdthin the meaning 
of the clause of this contract entitled "Disputes.” However, 
nothing in this clause shall excuse the Contractor from pro- 
ceeding with the contract as changed. 

3. EXTRAS 

Except as otherwise provided in this contract, no payment 
for extras shall be made unless such extras and the price therefor 
have been authorized in writing hy the Contracting Officer, 

k» INSPECTION 

All services, material and workmanship shall be subject to 
inspection and test by representatives of the Government, For this 
purpose, the Contractor shall allow at all reasonable times, to the 
extent approved in writing by the Contracting Officer or his duly 
authorized representative, inspectors ana other Government personnel 
free access to the plant and operations and shall provide all reason- 
able facilities and assistance for the safety and convenience of the 
Government inspectors in the performance of their duties, 

5. RESPONSIBILITY FOR STTPPLIES 

Except as othervd.se provided in this contract, (i) the Contractor 
shall be responsible for the contract work until it is delivered at 
the designated delivery point, regardless of the point of inspectionj 
and (ii) the Contractor shall bear all risks as to rejected work after 
notice of rejection, 

6 . PAyi''P’TS 

The Contractor ahr 11 be paid, upon the submission of properly 
certified invoices or vouchers, the prices stipulated herein for 
contract work delivered and accepted, less deduction, if any, as 
herein provided. Unless otherwise specified, payment will be made 
on partial deliveries accepted by the Government when the amount due 
on such deliveries so warrants; or vfhen requested by the Contractor, 
payment for accepted partial deliveries shall be made whenever such 
payment wo\ild equal or exceed either *51,000 or 50 percent of the 
total amount of this contract, 

7. ASSIGNI'ENT OF CLAIMS 

(a) Pursuant to the provisions of the Assignment of Claims 
Act of 19U0 as amended (31 U. C. Code 203, Ul N« S. Code l5), if 
this contract provides for payments aggregating 31,000 or more, 
claims for moneys due or to become due to the Contractor from the 
Government under this contract may be assigned to a bank, trvist 
company, or other financing institution, including anjr Federal 
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lendinp: artency, and may thereafter be further assigned and re- 
assigned to any such institution. Any such assignment or re- 
assignment shall cover all amounts payable under this contract 
and not already paid, and shall not be made to more than one 
party, except that any such assignment or reassignment may be 
made to one party or agent or trustee for two or more parties 
participating in such financing, , Notwithstanding any other 
provision of this contract, payment to an assignee of any moneys 
due or to become duo under this contract shall not, to the extent 
provided in said Act as amended, be subject to reduction or set-off, 

(b) In no event shall copies of this contract or of any plans, 
specifications, or other similar documents relating to^^ork under 
this contract, if marked "TOP SECRET,” "SECRET,” "CONFIDENTIAL,” 

be ftirnishcd to any assignee of any claim arising under this con- 
tract or to any other person not entitled to receive the samej 
PROVIDED, That a copy or any part or all of this contract so 
markf d ma 3 r be furnished, or any information contained therein 
riay be disclosed, to such assignee upon the prior written author- , 
ization of the Contracting Officer, 

(c) The Contractor shall obtain the written authorization of 
the Contracting Officer prior to the assignment of any rights under 
this contract, 

8. FEDFR/.L, STATE AND LOCAL TAXES 

(a) DJi]FINTTIONS. As used throughout this clause, the follomng 
terms shall have the meanings set forth below; 

(i) The term "direct tax” means any tax or duty 
directly applicable to the completed supplies or services 
(as distinguished from taxe's directly applicable to materials 
and components used in the manufacture or furnishing of the 
completed sipplies or services) covered by this contract or 
any other tax or duty from which the Contractor or this 
transaction is exempt. It includes any tax or duty directly 
applicable to the importation, production, processing, manu- 
facture, construction, sale, or use of such supplies or 
services; it also includes any tax levied on, with respect to, 
or measured by sales, receipts from sales, or use of the 
supplies or services coverecJ by this contract. The term docs 
not include transportation taxes, uramployment compensation 
taxes, social security taxes, income taxes, excess profits 
tapces, capital stock taxes, property taxes, and such other 
taxes as arc not vrLthin the definition of the term 

"direct tax” as set forth above in this paragraph, 

(ii) The terra "contract date” means the effective 
date of this contract, For the ptupoose of ajiy additional 
procurement of supplies or services called for by any agree- 
ment Isupplcmcntal hereto, the term "contract date” shall 
refer to the date of such supplemental agreement. 
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(b) FEDERAL, STATE AMD LOCAL TAXES. Excccot as may be 
otherwise provided in this contract, the contract price includes 
all applicable Federal, State and local direct taxes in effect on 
the contract date. 

(c) PRICE AW) ADJTTSTMEKT. If, after the contract date, the 
Federal Government or any State or local government either imposes 
or increases (or removes an exemption with respect to) any direct 
tax or any tax directly apnlicable to the materials or compon nts 
used in the manufacture or furnishing of the completed supplies or 
s(;rvices covered by this contract, the contract price shall be 
correspondingly increased, and if interest and penalties are in- 
curred by reason of delay in payment of such tax on the instruction 
of the Contracting Officer, and such interest and penalties are 
legally imposed, the contract price shall be correspondingly in- 
creased. If, after the contract date, the Contractor is relieved 
in whole or in part from the payment or the burd n of any direct 
tax in' luded in the contract price, or any tax directly applicable 
to the materials or components used in the manufacture or furnishing 
of the compl.ted supplies or services covered by this contract, the 
C'jntractor agrees promptly to notify the Contracting Officer of such 
relief, and the contract price shall be correspondingly decreased 

or the amount of such relief paid over to the Government. Invoices 
or vouchers covering any increase or decrease in contract price 
pursuant to the provisions of this paragraph sha) state the amount 
thereof, as a se'parate added or deducted item, and shall identify the 
particular tax imposed, increased, eliminated, or decreased. 

(d) REFUND OR DRA'-'BACK. If any tax or duty has been included 
in the contract '->1100 or the price as adjusted under paragraph (c) 
of this clause, and if the Contractor is entitled to a refund or 
drawback by reason of the export or re-export of supplies covered 
by this contract, or of materials or components used in the manu- 
facture or furnishing of the completed supplies or services covered 
by this contract, the Contractor agrees that he vrill nromptly notify 
the Contracting Officer thereof and that the ajnount of any such re- 
fund or drawback obtained ivill be paid over to the Gove rnment or 
credited against ajnounts due from the Government under this contractj 
PROVIDED, HOWEVER, That the Contractor shall not be required to apnly 
for such refund or drawback unless so requested by the Contracting 
Officer. 

9 - DEFAULT 

(a) The Government may, sujhect to the provisions of paragraph 
(b) below, by written Notice of Default to the Contractor, terminate the 
whole or ^ny part of this contract in any one of the follovring circum- 
stances: 


(i) Tf the Contractor fails to make delivery of, or to 
perform, the contract work within the time specified herein 
or any extension thereof^ or 
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(ii) If the Contractor fails to perform .any of the 
other provisions of this contract, or so fails to m.ake 
pror^ress .ns to endanger ixrformance of this contract in 
accordance vrith its terms, and in cither of these tvjo 
circumstances does not cure such failure vrithn-n .a period 
of te-n (10) days (or such longer period as the Contracting 
Officer may authorize in writing) after receipt of notice 
from the; Contracting Officer specifying such failure, 

(b) The Contractor sh.all not be liable for any excess costs if 
any failure to perform the contr.act arises out of causes beyond the 
control and without the fault or negligence of the Contractor, .Such 
causes include, but arc not restricted to, acts of Ood or of the 
public enemy, acts of the Government, fires, floods, epidemics. 
Quarantine restrictions, strikes, freight emb.argoes, imusually 

St vereweathei> and defaults of subcontractors due to any of such 
causes unless the Contracting Officer shall detennine that the 
contract work to be furnished by the subcontractor w.as obtain.ablc 
from other sources in sufficient time to permit the Contractor to 
meet the required deliverj’’ schedule, 

(c) In the event the Government temin.ate's this contract in 
whole or in part as provided in par.agraph (a) of this clause, the 
Government may procure, upon such terms and in such m.unner as the 
Contracting Officer may deem appropriate, contact work similar 

to that so terminated .and the Contractor sliaLlbe li.able to the 
Government for any excess costs for such similar cont.act v/orkj 
PROVIDED, That the Contractor shall continue the performance of 
this contract to the extent not terminated under the provisions of 
this clause. 

(d) If this contract is terminated as provided in paragr.aph (a) 
of this clause, the Governmcjnt, in addition to any other rights 
provided in this clause, may require the Contractor to transfer title 
.and delivf.r to the Government, in the manner and to the extent directed 
by the Contracting Officer, (i) any completed contract work, and (ii) 
such partially completed contract work and materials, parts, tools, 
dies, jigs, fixtures, plans, dnawings, information, and contract 
rights (hereinafter called »»manuf.ac tuning materials”) as the Con- 
tr.actor has spccific.ally produced or specifically acquired for the 
performance of such pa.rt of this contract as has been terminated^ 

.and the Contractor shall, upon direction of the Contracting Officer, 
protect and preserve property in possession of the Contractor in 
v^hich Government has .an interest. The. Govf-mment shall pay to the 
Contractor the contract price for completed contract work dtiliverod 
to .and accepted by the Government and the .amount .agreed upon by the 
Contractor and tlie Contracting Officer for manufacturing materials 
delivered to and accepted by the Govemme it and for the protection 
.and preserv-ation of property, F.ailure to .agree shall be a dispute 
conceming a, question of fact within the mca.ning of the cl.ausc of this 
contract entitled "Disputes,” 
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(e) If, after notice of termination of this contract under 
the provisions of paragraph (a) of this clause, it is determined 
that the failure to perform this contract is due to causes beyond 
the control and ivithout the fault of negligence of the Contractor 
pursuant to the provisions of paragraph (b) of this clause, such 
Notice of Default shall be deemed to have been issued pursuant to 
the clause of this contract entitled "Termination for Convenience 
of the riovernment, " and the rights and obligations of the parties 
hereto shall in siich event be governed by such clause. 

(f) If the Contractor will be unable to complete the contract 
work and make drlivcry at the time, specified in the schedul , it may 
give the Contracting Officer xvritten notice of the anticipated default 
with the reasons therefor, provided such notice is given not less than 
forty-five (k^) days before the completion date specified in the sched- 
ule or vfithin such time as the Contracting Officer deems sufficient. 

If such notice is duly given, then, to the extent the interest of 
Government makes an extension desirable, the Contracting Officer may, 
in his discretion, extend the period of time specified in the schedule 
for such period as he deems advisable, and this contract shall then 
be modified in vrriting accordingly. 

la disputes 


Except as othenvisc provided in this contract, any dispute 
concerning a. question of fact arising under this contract which is 
not disposed of by agreement shall be decided by the Contracting 
Officer, who shall reduce his decision to vjriting and mail or 
otherwisefurnish a copy thereof to the Contractor, V/ithin thirty 
(30) days from the d.atc of receipt of such copy, the Contractor may 
appeal by mailing or oth( n'dsc furnishing to the Contracting Officer 
a written appeal addressed to the Secretary, and the decision of the 
Secretary or his duly authorized representative for the hearing of 
such appeals shall, unless determined by a court of competent juris- 
diction to have been fraudulent or capricious or arbitrary or so 
grossly erroneous as necessarilj'’ to imply bad faith, or not supported 
bj'- substantial evidence, be final and conclusive; PROVIDED, That, if 
no such appeal is taken, the decision of the Contraxting Officer shall 
be final and conclusive. In connection with any appeal proceeding 
under this clause, the Contractor shall be afforded an opportunity 
to be heard and to offer evidence in support of its appeal. Pend- 
ing final decision of a dispute hereunder, the Contractor shall pro- 
ceed diligently with the performance of tne contract and in accord- 
ance with the Contracting Officer's decision. 

.11, BUY AIlERia^U^ ACT 

The Contractor agrees that there will be delivered under this 
contract only such unmanufactured articles, materials and supplies 
(which tent "articles, materials and supplies" is hereinafter re- 
ferred to in this clause as "supplies") as have been mined or pro- 
duced in the TTnitcd States, and only such manufactured supplies as 
have been manufactured in the TTnited States substantially all from 
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supplies mined, produced or manufactured, as the case may be, in 
the United States, Pursuant to the Buy American Act (Ul U, S, 

Code 102**d), the foregoing provision shall not apply (i) with 
respect to supplies excepted by the Secretary from the applica- 
tion of that Act, (ii) with respect to supplies for use outside 
the United States, or (iii) with respect to the supplies to be 
delivered under this contract which are of a class or kind de- 
termined by the Secretary or his duly authorized representative 
not to be mined, produced, or manufactured, as the case may be, 
in the United States in sufficient and reasonably available 
commercial quantities and of a satisfactory quality, or (iv) 
with respect to such supplies from which the supplies to be 
delivered under this Contract are manufactured, as are of a 
class or kind, determined by the Secretary or his duly author- 
ized representative not to be mined, produced, or manufactured, 
as the case may be, in the United States in sufficient and rea- 
sonably available commercial quantities and of a satisfactory 
quality; PROVIDED, That this exception (iv) shall not permit 
delivery of supplies manufactured outside the United States if 
such supplies are manufactured in the United States in suffi- 
cent and reasonably available commercial quantities and of a 
satisfactory quality, 

12. CONVICT LABOR 

In connection 7d.th the performance of work under this contract, 
the Contractor agrees not to employ any person undergoing sentence 
of imprisonment at hard labor, 

13. EIGHT -HOUR LAW OF 1912 

This contract, to the extent that it is of a character specified 
in the Eight-Hour Law of 1912 as amended (UO U. S, Code 32li-326) and 
is not covered by the Walsh-Healey Public Contracts Act (iil U, S, 

Code 3S-hS) is s”bject to the following provisions and exceptions 
of said Eight-Hour Law of 1912 as amended, and to all other provi- 
sions and exceptions of said Law; 

No laborer or mechanic doing any part of the work contemplated 
by this contract, in the employ of the Contractor shall be required 
or permitted to work more than eight hours in any one calendar day 
upon such work, except upon the condition that compensation is paid 
to such laborer or mechanic in accordance with the provisions of 
this clause. The wages of every such laborer and mechanic employed 
by the Contractor shall be computed on a basic day rate of eight 
hours per dayj and work in excess of eight hours per day is per- 
mitted only upon the condition that every such laborer and mechanic 
shall be compensated for all hours worked in excess of eight hours 
per day at not less than one and one— half times the basic rate of 
pay. For each violation of the requirements of this clause a 
penalty of five dollars shall be imposed upon the Contractor for 
each such laborer or mechanic for every calendar day in which such 
employee is required or permitted to labor more than eight hours 
upon said work without receiving compensation computed in accord- 
ance with this clause,* and all penalties thus imposed shall be 
withheld for the use and benefit of the Government, 
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1)4* l-fALSH^HEALEY PTTBLIC CONTRACTS ACT 

If this contract is for the mnnnfacturo or furnishing of 
materials, supplies, articles or equipment in an cumount \vhich 
exceeds ot may exceed f^l 0,000 and is otherwise subject to the 
Walsh-Her.ley Public Contracts Act as amended (Ul TT, S. Code 
35 "U 5 ), there are hereby incorporated by reference all repre- 
sentations and stipulations required by said Act and regulations 
issued thereunder bv the Secretary of Labor, such representations 
and stipulations being subject to all applicable rulings and inter- 
pretations of the Secretarj'- of Labor which are now or may hereafter 
be in effect, except that the Contractor shall not be requied to in- 
clude this danse in subcontracts issued hercvmdcr when the inclusion 
of this clause in a subcontract would jeopardize or conflict with 
the security considerations established in connection Tdth this 
contract. 

15. NCNDIvSCRIinNATirN TN EMPLOII!ENT 


(a) In connection with the performance of work under this con- 
tract, the Contractor agrees not to discriminate against any employee 
or applicant for employment because of race, religion, color, or 
national origin. The aforesaid provision shall includ. , but not 

be limited to, the following: employment, vtpgrading, demotion, or 
tr-’nsferj recruitment or recruitment advertising; layoff or termina- 
tion; rates of pay or other forms* of compensation; and selection for 
training, including apprenticeship. The Contractor agrees to post 
hereafter in conspicuous places, a.vailabl.:, for employees and appli- 
cants for employment, notices to be provided by the Contracting 
Officer setting forth the pro’.isions of the nondiscrimination clause, 

(b) The Contractor further agrees to insert the foregoing 
provision in subcontracts issued hereunder, except subcontracts for 
standard commercial supplies or raw materials, and except as in- 
sertion of the, foregoing provision in a subcontract would jeopardize 
or conflict with the security considerations established in connec- 
tion v:ith this contract. 

16. O'^FICI^LS NOT TO BTHTFIT 

No member of or d legate to Congress, or resid'nt commissioner, 
shall be admitted to any share or pcirt of this contract, or to any 
benefit that may arise therefrom; but this provision shall not be 
construed to extend to this contract if made with a corporation for 
its general benefit, 

17 . COVTJJANT AGAINST CONTIWGTMT FEES 


The Contractor warrants that no person or selling agenev has 
been employed or retained to solicit or secure this contract upon 
an agreement or understanding for a commission, p(.rcentagc, broker- 
age, or contingent fee, excepting bona fide employees or bona fide 
establish* d commercial or selling agencies maintained by the contractor 
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€or the f>'iiTibse' of seenritjg business* For breach or violation 
of this warranty the Govenunent shall hare, the ri^ht to amnl • 
this contract Td.thout liability or in its discretion to deduct 
Tfrom the contract price or consideration the full arooimt pf, such 
conmission, percentar; , brokerage or contingent fee, 

18, REPORTITO OF ROYALTIES 

The provisions of this danse shall be applicable only if 
the amount of the contract is in excess of ^10,000. 

(a) The Contractor shall report in writing (in quadruplicate) 
to the Contracting Officer as soon as practicable after execution 
of this contract vrhether or not any royalties in excess of $250 
have been paid or are to be paid by the Contractor directly to any 
person or firm in connection with the performance of this contract, 

Tf royalties in excess of ‘1^250 have been paid or are to be paid to 
any person or firm, the report shall include the following items of 
information with respect to such royalties (including the initial 
^ 250 ): 

(1) The name and address of each licensor to whom royalties 
in excess of %2SO have been paid or are to be paid, 

(2) The patent numbers, patent application serial numbers 
(lATith filing dates), or other identification of the 
basis for such royalties, 

(3) The manner of computing the royalties consisting of 

(i ) a brief identification of each royalty-bearing unit 
or process, (ii) the total amount of royalties, and (iii) 
the percentage rate or dollars and cents amount of royal- 
ties on each such unit or process; PPaoiUDBD that if the 
royalties cannot be computed in terms of units or dollars 
and cents value, then other data showing the manner in 
which the Contractor computes the royalties, 

(b) In lieu of furnishing a report under paragraph (a), the 
Central tor may furnish a single, consolidated report for each 
accounting period of the Contractor during which the Contractor 
has contracts with the Govexviment, provided the Contractor has 
requested jarid obtained the prior written approval of the Contracting 
Officer, (Such consolidated report shall be furnished, when the 
furnishing’ thereof has been approved, in the number of copies as 
approved, as soon as practicable after the close of the accounting 
period covered by the report. Such consolidated report shall be 
made in accordance with Contractor's established accounting practice 
and shall include, for the accounting period, the total amount of 
royalties accruing to each licensor at a rate in excess of '*(1,000 
per annum on the Contractor's over-all business, together with (i) 
the name and address of each such licensox*, (ii) the patent numbers. 
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application serial numbers (tri-th filing dates), or other 
identification of the basis for such royalties, (iii) a brief 
description of the subject matter oi the license under which 
royalties are charged, (iv) the percentage rate or unit amount, 
or if the royalties do not accriie by rate or unit amount, such 
other data showing the manner by which the royalties accrue to 
licensor, an<^ (v) an estimate or annroximation (without detailed 
accounting) of the portion of such royalties that may be attrib- 
utable to Government contracts. The Contractor shall, if requested 
by the Government, furnish at Government expense a more detailed 
allocation of such royalty nayments attributable to Government 
contracts, 

(c) In the event that the Contractor requests written approval 
to furnish consolidated reports under paragraph (b) above, the Con- 
tracting Officer shall promptly consider the request and furnish to 
the Contractor a letter' stating whether or not the request is approved 
and, notwithstanding any such approval, the Contracting Officer shall 
have the right to question an.y such subsequently furnished report as 
to accuracy or completeness of data and to ask for additional in- 
formation, The Contractor shall furnish a copy of such letter of 
approval to the Contracting Officer administering this contract. 

(d) After payment of eighty percent (BOf) of the amount of 
this contract, as from time to tine amended, further payment shall 
be mthheld until a, reserve of either (i) ten percent (lOJ^) of 
such amount or (ii) '5,000, vdiichcvcr is less, shall have been 
set aside, such reserve or the balance thereof to be retained 
until the Contractor shall have furnished to the Contracting 
Officer the report called for by paragrajdi (a) hereof or the 

copy of the letter approving the Contractor's request to furnish 
the report under paragraph (b)j PROVIDED that no amount shall 
continue to be vrithheld from payment for the causes specified in 
tliis paragraph (d) if the Contracting Officer shall find that the 
Contractor has not been furnished a letter as required by paragraph 
(c) ■v'd.thin a reasonable time after making written request to submit 
a single, consolidated report under the provisions of paragraph (b) 
of this clause; and PROVIDED FURTHER that the "->ntracting O^’ficer 
may, in his discretion, order payment to be v, .T,hhcld in the amount 
and manner above provided if the report called for by paragraph (a) 
is unsatisfactory or if the report called for by paragraph (b) is 
due but has not been received, or if received, is found to be vinsat- 
isfactory. No amount shall be rdthheld under this paragraph when 
the minimum amount specified by this paragraph is being withheld 
under other provisions of this contract. The withholding of any 
amoiint oi' subsequent payment thereof to the Contractor shall not 
be construed as a vmiver of any right accruing to the Government 
under this contract. 
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19. NOTICE AND ASSISTANCE REGARDING PATiNT INFRINGEMENT 

The provisions of this clause shall be applicable only if the 
amount of this contract is in excess of $5j000. 

(a) The Contractor shall report to the Contracting Officer, 
promptly and in reasonable Tirritten detail, each notice or claim 
of patent infringement based on the performance of this contract 
of which the Contractor has knowledge, 

(b) In the event of litigation against the Government on 
account of any claim of patent infringement arising out of the 
performance of this contract or out of the use of any supplies 
furnished or work or services performed hereunder, the Contractor 
shall furnish to the Government, upon request, all evidence and 
information in possession of the Contractor pertaining to such 
litigation. Such evidence and information shall be furnished 

at the expense of the Government except in those cases in which 
the Contractor has agreed to indemnify the Government against the 
claim being asserted. 

20. AUTHORIZATION AND CONSENT 

The Government hereby gives its authorization and consent for 
all use and manufacture of any patented invention in the performance 
of this contract or any part hereof or any amendment hereto or any 
subcontrat hereunder (including any lower-tier subcontract), 

2|l, Ed TENT RIGHTS 

(a) As used in this clause, the following terms shall have the 
meanings set forth below: 

(i) The term '‘Subject Invention” means any invention, 
improvement or discovery (whether or not patentable) 
conceived or first actually reduced to practice 
either (A) in the performance of the experimental, 
developnental, or research work called for or re- 
quired under this contract, or ) in the perform- 
ance of ary experimental, deve-rfpmental, or research 
work relating to the subject matter of this contract 
which was done upon an understanding in writing that 
a contract would be awarded; PROVIDED that the term 
"Subject Invention” shall not include any invention 
which is specifically identified and listed in the 
Schedule for the purpose of excluding it from the 
license granted by this clause, 

(ii) The term "Technical Personnel” means any person 
employed by or working under contract with the 
Contractor (other than a a. contractor urtiose re- 
sponsibilities with respect to rights accruing to 
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the Government in inventions arising under sub- 
contracts are set forth in paragraphs (g), (h), 
and (i) of this clause) who, b 7 reason of the 
nature of his duties in connection with the per- 
formance of this contract, would reasonably be 
expected to make inventicas* 

(iii) The terms subcontract” and ” subcontractor” mean 

any subcontract or subcontractor of the Contractor, 
and any lower-tier subcontract or subcontractor 
under this contract* 

(b) The Contractor agrees to and does hereby greint to the 
Government an irrevocable, nonexclusive, nontransferable, and 
royalty-free license to practice, and cause to be practiced by 
or for the United States Government throughout the world, each 
Subject Invention in the manufacture, use and disposition accord- 
ing to law, of any article or material, and in the use of any 
method} PROVIDED, H01'?EVER, that with respect to (i) any Subject 
Invention made by other than Technical Personnel, (ii) axty Sub- 
ject Invention conceived prior to, but first actually reduced to 
practice in the course of, any of the experimental, developmental, 
or research work specified in paragraph (a) (i) above, and (iii) 
the practice of any Subject Invention in foreign countries, the 
obligation of the Contractor to grant the aforesaid license and 
the other rights hereinafter provided in this clause shall be 
limited to the extent of the Contractor's right to grant the 

same without incurring any obligation to pay royalties or other 
compensation to others solely on account of said grant. No 
license granted herein shall convey any right to the Government 
to manufacture, have manufactured, or use any Subject Invention 
for the purpose of providing sernrices or supplies to the general 
public in competition with the Contractor or the Contractor's 
commercial licensees in the licensed fields* Nothing contained 
in this paragraph shall be deemed to grant any license under any 
invention other than a Subject Invention. 

(c) The Contractor shall; 

(i) Make a written disclosure to the Contracting Officer 
promptly after conception or first actual reduction 
to practice of each Subject invention which reason- 
ably appears to be patentablej 

(ii) Certify to the Contracting Officer not less oftmn 
than every twelve months, commencing with the date 
of this contract, whether or not any Subject In- 
ventions were conceived or first actually reduced 
to practice during the pre"°ding twelve months; and 
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(iii) Prior to final settlement of this contract, make 
a summaiy report of all those Subject Inventions 
previously disclosed and of those Subject Inven- 
tions conceived or first actually reduced to 
practice after the last certification but prior 
to the summary report. 


(d) The Contractor shall also, in connection with each Subject 
Invention referred to in paragraph (c) (i) above; 


(i) Specify, at the time of making written disclosure, 
whether or not a United States patent application 
claiming such Invention has been or will be filed 
by or on behalf of the Contractor, If the Con- 
tractor specifies that a United States patent 
application will be filed claiming such Inven- 
tion, the Contractor shall file or cause to be 
filed such application in due form and time. 

If the Contractor decides not to file or cause 
to be filed said application after having spec- 
ified that it would file, the Contractor shall 
so notify the Contracting Officer at the earl- 
iest practicable date and in any event not 
later than eight months after first publication, 
public use or sale; 

(ii) In the event the Contractor specifies that it ' 
not filed and will not file (or having specif i i 
that it will file, thereafter notifies the Con- 
tracting Officer to the contrary), (A) inform 
the Contracting Officer in writing at the earl- 
iest practicable date of any publication of such 
Invention made by or known to the Contractor or, 
where, applicable, of any contemplated publica- 
tion by the Contractor, stating the date and 
identity of such publication or contenplated 
publication, and (B) convey to the Government 
the Contractor's entire rip’-t, title and interest 
in such Invention by deli'v r ing to the Contracting 
Officer upon written request such duly executed 
instruments (prepared by the Government) of assign- 
ment, application and other papers as are deemed 
necessary to vest in the Government the Contractor's 
right, title and interest aforesaid, and the right 
to apply for and prosecute patent and applications 
covering such Invention throughout the- world, sub- 
ject, however, to the right reserved to the Con- 
tractor in paragraph (e) to file foreign applica- 
tions and subject further to the reservation 
of a nonexclusive and royalty-free license 
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to the contractor (and to its existing and future 
associated and affiliated companies, if any, within 
the corporate structure of which the Contractor is 
a part) which license shall be assignable to the 
successor of that part of the Contractor's business 
to which the Subject Invention pertains^ 

(iii) Furnish promptly to the Contracting Officer on re- 
quest an irrevocable power of attorney to inspect 
and make copies of each United States patent appli- 
cation filed by or on behalf of the Contractor 
covering any Subject invention; 

(Iv) In the event the Contractor, or those deriving 

rights from the Contractor, elects not to continue 
prosecution of any such United States patent appli- 
cation filed by or on behalf of the Contractor, so 
notify the Contracting Officer not less than sixty 
days before the expiration of the response period 
and, upon written request, deliver to the Contract- 
ing Officer such duly executed instruments (prepared 
by the Government) as are deemed necessary to vest 
in the Government the Contractor's entire id-ght, 
title and interest in the Subject Invention and the 
application, subject to the reservations as specified 
in (ii) above; and 

(v) Deliver to the Contracting Officer duly executed 
instruments fully confirmatory of any license 
i*ights herein agreed to be granted to the Govern- 
ment, 

(e) The Contractor, or those deriving rights from the Contractor, 
has the option of filing patent applications in foreign countries 
on Subject Inventions, If this option is not exercised in the time 
and manner set forth below, the Government shall have the right to 
file applications in each foreign country in which the Contractor 
has not exercised its option, 

(i) In the event that the Contractor specifies under 
the provisions of paragraph (d) that it has not 
filed and will not file a United States patent 
application (or having specified that it will file, 
thereafter notifies the Contracting Officer to the 
contrary) the Contractor shall have six months from 
the date of making the written disclosure required 
by paragraph (c) (i) to file foreign patent appli- 
cations, 

(ii) In the event that a United States patent application 
is filed by or on behalf of the Contractor under the 
provisions of paragraph (d), the Contractor shall 
have six months from the date of the United States 
application, or six months from the date permission 
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is granted to file foreign applications nrhere such 
filing had been prohibited for security reasons, 
within which to file foreign patent applications. 

With respect to each Subject Invention on vrhich it 
has specified that a United States patent applica- 
tion has been or will be filed by or on behalf of 
the Contractor, the Contractor shall (A) inform the 
Contracting Officer in writing of e ach foreign patent 
application for such Invention filed by or on behalf 
of the Contractor vrithin six months after the filing 
by the Contractor of the corresponding United State 
application, and, if practicable, prior to the pub- 
lication of the Subject Invention in any country, 

(B) inform the Contracting Officer in writing at 
the .earliest practicable date of any publication of 
the Subject Invention made by or known to the Con- 
tractor or, ^'^lere applicable, of any contemplated 
publication by the Contractor, stating the date and 
identity of such publication or contemplated publica- 
tion, (C) upon Tirritten request of the Contracting 
Officer, convey to the Government the Contractor’s 
entire right, title, and interest in such Invention 
in those countirLes in which the Contractor has not, 
within six months after the filing of the corres- 
ponding TTnited States application, filed foreign 
patent applications, and deliver to the Contracting 
Officer, upon written request, such duly executec 
instruments (prepared by the Government) of assign- 
ment, application, and other papers as are deemed 
necessary to vest in the Government the Contractor’s 
right, title, and interest as aforesaid and the 
right to apply for and maintain patents covering 
such invention, subject, however, to the reserva- 
tion of a non-exclusive and royalty-free license 
to the Contractor (and to its existing and future 
associated and affiliated companies, if any, within 
the corporate structure of which the Contractor is 
a part) vrhich license shall b .ssignable to the 
successor of that part of the Contractor's business 
to which the Subject Invention pertains, and (D) in 
the event that the Contractor, or those deriving 
rights from the Contractor, elects not to continue 
the prosecution of anj’- foreign application which 
has been filed by or on behalf of the Contractor, 
or elects not to maintain any patent granted on 
such application, so notify the Contracting Officer 
not less than ninety days before the expiration of 
t^e response period or patent lapse date and, upon 
Yfritten request, deliver to the Contracting Officer 
such duly executed instruments (prepared by the 
Government) as will convey to the Government the 
Contractor’s entire right, title, and interest in 
the application or patent, subject to a reservation 
as specified in (c) above. 
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(f) If the Contractor fails to deliver to the Contracting 
Officer the certificates required by paragraph (c) (ii) of 
this clause or fails to furnish the written disclosures for 
all Subject Inventions required by paragraph (c) (i) of this 
clause shovm to be due in accordance with any certificate 
delivered under paragraph (c) (ii), there shall be withheld 
from payment until the Contractor shall have corrected such 
failures either (i) ten percent (10^) of the amount of this 
contract, as from time to time amended, or (ii) $5>000, which- 
ever is less. After payment of eighty percent (80^) of the 
amount of this contract, as from time to time amended, payment 
shall be withheld until a reserve of either (i) ten percent 
(10??) of such amount, or (ii) ^SjOOO, whichever amount is less, 
shall have been set aside, such reserve or balance thereof to 
be retained until the Contractor shall have furnished to the 
Contracting Officer (A) the summary report required by para- 
graph (c) (iii) of this clause, (B) v.ritten disclosures for 
all Subject Inventions required by paragrpah (c) (i) of this 
clause which are shown to be due in accordance with certificates 
delivered under paragraph (c) (ii) or in accordance with such 
summary report, and (c) the information as to any subcontractor 
required by paragraph (h) of this clause. The maximum amount 
which may be withheld under this paragraph shall not exceed ten 
percent (10^) of the amount of this contract or ^5,000, which- 
ever is less, and no amount shall be withheld under this para- 
graph when the minimum amoiant specified by this paragraph is 
being withheld under other provisions of this contract. The 
withholding of any ainount or subsequent pa^/ment thereof to the 
Contractor shall not be construed as a waiver of any rights 
accruing to the Government under this contract. This para- 
graph shall not be construed as requiring the Contractor to 
withhold any amounts from a subcontractor to enforce compli- 
ance with the patent provisions of a subcontract, 

(g) The Contractor shall exert all reasonable effort to nego- 
tiate for the inclusion of this Patent Rights clause in any sub- 
contract hereunder of $3,000 or more having experimental, devel- 
opmental, or research work as one of its pur ^ ses. In the event 
of refusal by a subcontractor to accept the “atent Rights clause, 
the Contractor shall not proceed with the subcontract without 
written authorization of the Contracting Officer, and upon ob- 
taining such authorization, shall cooperate with the Government 

in the negotiation with such subcontractor of an acceptable patent 
rights clause; PROVIDED, however, that the Contractor shall in any 
event require the subcontractor to grant to the Government patent 
rights under Subject Inventions of no less scope and on no less 
favorable terms than those ■which the Contractor has under such 
subcontracts, except that in no event shall the subcontractor be 
required to grant to the Government patent rights in excess of 
those herein agreed to be granted to the Government by the 
Contractor, 


Mtl 
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(h) The Contractor shall, at the earliest practicable date, 
notify the Contracting Officer in writing of any subcontract 
containing a patent rights clause, furnish the Contracting 
Officer a copy of such clause, and notify the Contracting 
Officer when such subcontract is completed. It is under- 
stood that with resp-ict to such subcontract clause, the 
Government is a third party beneficiaryj and the Contractor 
herety assigns to the Government all the rights that the 
Contractor would have to enforce the subcontractor's obliga- 
tions for the benefit of the Government with respect to Sub- 
ject Inventions, The Contractor shall not be obligated to 
enforce the agreements of any subcontractor hereunder re- 
lating to Subject Inventions, 

(i) When the Contractor shows that it has been delayed in 
the performance of this contract by reason of its inability to 
obtain in accordance with paragraph (g) a suitable patent rights 
clause from a qualified subcontractor for any item or service re- 
quired under this contract for Krtiich the Contractor itself does 
not have available facilities or qualified personnel, the Con- 
tractor's delivery dates shall be extended for a period of time 
equal to the duration of such delayj and, upon request of the 
Contractor, the Contracting Officer shall determine to what 
extent, if any, an additional extension of the delivery dates » 
and an increase in contract prices based upon additional costs 
incurred by such delay are proper under the c ire urns tancesj and 
the contract shall be modified accordingly. If the Contractor, 
after exerting all reasonable effort, is unable to obtain a 
qualified subcontractor as set forth above, the Contractor may 
submit to the Contracting Officer a written request for waiver 
modification of the requirement that a suitable patent rights 
clause be included in the subcontract. Such request shall 
specifically state that the Contractor has used all reasonable 
effort to obtain such qualified subcontractor, and shall cite 
the waiver or termination provision hereinafter set forth. If, 
within thirty-five (35) days after the date of receipt of such 
request for a waiver or modification of said requirement, the 
Contracting Officer shall fail to deny in virr ’.ng such request, 
the requirement shall be deemed to have been waived by the Govern- 
ment, If within such period the Contractor shall receive a written 
denial of such request by the Contracting Officer, this contract 
shall thereupon automatically terminate and the rights and obliga- 
tions of the parties shall be governed by the provisions of the 
clause of this contract entitled "Termination for the Convenience 
of the Government," 
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22 ♦ FILINQ..0F PATENT APPLICATIONS 

(a) Before filing or causing to be filed a patent application 
disclosing any subject matter of this contract, which subject 
matter is classified "Secret” or higher, the Contractor shall, 
citing the thirty (30) day provision below, transmit the pro- 
posed application to the Contracting Officer for determination 
whether, for reasons of national security, such application 
should be placed under an order of secrecy or sealed in accord- 
ance with the provisions of 35 U» S« Code I8I-I88 or the issuance 
of a patent should be otherwise delayed under pertinent statutes 
or regulations? and the Contractor shall observe any instructions 
of the Contracting Officer with respect to the manner of delivery 
of the patent application to the U, S. Patent Office for filing, 
but the Contractor shall not be denied the right to file such 
patent application. If the Contracting Officer shall not have 
given any such instructions within thirty (30) days from the date 
of mailing or other transmittal of the proposed application, the 
Contractor may file the application, 

(b) The Contractor shall furnish to the Contracting Officer, at 
the time of or prior to the time when the Contractor files or 
causes to be filed a patent application disclosing any subject 
matter of this contract, which subject matter is classified 
"Confidential," a copy of such application for determination 
whether, for reasons of national security, such application 

h should be placed under an order of secrecy or the issuance of 
a patent should be otherwise delved under pertinent statutes 
or regulations, 

(c) In filing any patent application coming within the scope of 
thi* clause, the Contractor shall observe all applicable security 
regulations covering the transmission of classified subject matter, 

23* COPYRIGHT 


(a) The Contractor agrees to and does here' grant to the Govern- 
ment, and to its officers, agents and emplo;, jOv. acting within the 
scope of their official duties, (i) a royalty-free, nonexclusive 
and irrevocable license to reproduce, translate, publish, use, 
and dispose of, and to authorize others so to do, all copyright- 
able material first produced or composed and delivered to the 
Government under this contract by the Contractor, its employees 
or any individual or concern specifically employed or assigned to 
originate and prepare such material? and (ii) a license as afore- 
said under any and all copyrighted or copyrightable work not first 
produced or composed by the Contractor in the performance of this 
contract but which is incorporated in the material furnished under 
this contract, provided that such license shall be only to the 
extent the Contractor now has, or prior to completion or final 
settlement of the contract may acquire, the right to grant such 
license without becoming liable to pay compensation to others 
solely because of such grant. 


S 


i i: . . 
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(b) The Contractor agrees that it will exert all reasonable 
effort to advise the Contracting Officer, at the time of 
delivering any copyrightable or copyrighted work furnished 
under this contract, of any adversely held copyrighted or 
copyrightable material incorporated in any such work and of 
any invasion of the right of privacy therein contained* 

(c) The Contractor agrees to report to the Contracting Officer, 
promptly and in reasonable written detail, any notice or claim 
of copyright infringement received try the Contractor with re- 
spect to any material delivered under this contract, 

2U. GRATUITIES 

(a) The Government may, by written notice to the Contractor, 
terminate the right of the Contractor to proceed under this 
contract if it is found, after notice and hearing, by the 
Secretary or his duly authorized representative, that grat- 
uities (in the form of entertainment, gifts, or otherwise) 
were offered or given by the Contractor, or any agent or 
representative of the Contractor, to any officer or employee 
of the Government with a view toward securing a contract or 
securing favorable treatment with respect to the awarding or 
amending, or the making of any determinations with respect to 
the performance of such contract; PROVIDED, That the existence 
of the facts upon which the Secretary or his duly authorized 
representative makes such findings shall be in issue and may 
be reviewed in any competent court, 

(b) In the event this contract is terminated as provided in 
paragr^h (a) hereof, the Government shall be entitled (i) to 
pursue the same remedies against the Contractor as it could 
pursue in the event of a breach of the contract by the Con- 
tractor, and (ii) as a penalty in addition to any other damages 
to whidi it may be entitled law, to exemplary damages in an 
amount (as determined by the Secretary or his duly authorized 
representative) which shall be not less than three nor more 
than ten times the costs incurred by the Cor '•actor in provid- 
ing any such gratuities to any such officer or employee, 

(c) The rights and remedies of the Government provided in this 
clause shall not be exclusive and are in addition to any other 
rights and remedies provided by law or under this contract, 

25, TERMINATION FOR CONVENIENCE OF THE GOVERNMENT 

(a) The performance of work under this contract may be terminated 
by the Government in accordance with this clause in whole, or 
from time to time in part, whenever the Contracting Officer shall 
determine that such termination is in the best interests of the 
Government, Any such termination shall be effected by delivery 



Sanitized Copy Approved for Release 2010/12/08 : CIA-RDP57-00011A001000170169-2 



! 


Sanitized Copy Approved for Release 2010/12/08 : CIA-RDP57-0001 1A001000170169-2 



to the Contractor of a Notice of Termination Specifying the extent 
to which performance of work under the contract is terminated, 
and the date upon which such termination becomes effective* 

• 

(b) After receipt of a Notice of Termination, and except as 
otherwise directed by the Contracting Officer, the Contractor 
shall (l) stop work under the contract on the date and to the 
extent specified in the Notice of Terminationj (2) place no 
further orders or subcontracts for materials, services, or 
facilities except as may be necessary for completion of such 
portion of the work under the contract as is not terminated; 

(3) terminate all orders and subcontracts to the extent that 
they relate to the performance of work terminated by the Notice 
of Termination; (U) assign to the Government, in the manner, at 
the times, and to the extent directed by the Contracting Officer, 
all of the right, title, and interest of the Contractor under 
the orders and subcontracts so terminated, in which case the 
Government shall have the right, in its discretion, to settle 
or pay any or all claims arising out of such termination of 
orders and subcontracts; (5) settle all outstanding liabilities 
and all claims arising out of such termination of orders and 
subcontracts, with the approval or ratification of the Con- 
tracting Officer, to the extent he may require, which approval 
or ratification shall be final for all the purposes of this 
clause; (6) transfer title and deliver to the Government, in 
the manner, at the times, and to the extent, if any, directed 
by the Contracting Officer, (i) the fabricated or unfabricated 
parts, work in process, completed work, supplies, and other 
material produced as a part of, or acquired in connection with 
the performance of, the work terminated by the Notice of Termina- 
tion, and (ii) the completed or partially completed plans, draw- 
ings, information, and other property which, if the contract had 
been completed, would have been required to be furnished to the 
Government; (7) use its best efforts to sell, in the manner, at 
the times, to the extent, and at the price or prices directed or 
authorized by the Contracting Officer, any property of the types 
referred to in provision (6) of this paragraph, PROVIDED, HOWEVER, 
That the Contractor (i) shall not be required to extend credit to 
any purchaser, and (ii) may acquire any such r operty under the 
conditions prescribed by and at a price or pi ocs approved by the 
Contracting Officer; and PROVIDED FURTHER That the proceeds of any 
such transfer or dispostion shall be applied in reduction of any 
payments; to be made by the Government to the Contractor under this 
Contract or shall otherwise be credited to the price or cost of the 
work covered by this contract or paid in such other manner as the 
Contracting Officer may direct; (8) complete performance of such 
part of the work as shall not have been terminated by the Notice 
of Termination; and (9) take such action as may be necessary 
or as the Contracting Officer may direct, for the protection 
and preservation of the property related to this contract 
which is in the possession of the Contractor and in which 
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the Government has or may acquire any interest. At any time 
after expiration of the plant clearance period, as defined in 
Section VII, Armed Services Procurement Regulation, as it may 
be amended from time to time, the Contractor may submit to the 
Contracting Officer a list, certified as to quantity and quality, 
of any or all items of termination inventory not previously dis- 
posed of, ex&lusive of items the disposition of udiich has been 
directed or authorized by the Contracting Officer, and may re- 
quest the Government to remove such items or enter into a stor- 
age agreement covering them. Not later than fifteen (15) days 
thereafter, the Government will accept title to such items and 
remove them or enter into a storage agreement covering the same 
PROVIDED That the list submitted shall be subject to verifica- 
tion by the Contracting Officer upon removal of the items, or 
if the items are stored, within forty-five (U5) days from the 
date of submission of the list, and any necessary adjustment 
to correct the list as submitted shall be made prior to final 
settlement# 


(c) After receipt of a Notice of Termination, the Contractor 
shall submit to the Contracting O'/ficer its termination claim, 
in the form and with the certification prescribed by the Con- 
tracting Officer, Such claim shall be submitted promptly but 
in no event later than two years from the effective date of 
termination, unless one or more extensions in writing are 
granted by the Contracting Officer, upon request of the Con- 
tractor made in writing within such two-year period or author- 
ized extension thereof. However, if the Contracting Officer 
determines that the facts justify such action, he may receive 
and act upon any such termination claim at any time after such 
two-year period or any extension thereof. Upon failure of the 
Contractor to submit its termination claim within the time 
allowed, the Contracting Officer may determine, on the basis 
of information available to him, the amount, if any, due to 
the Contractor by reason of the termination, and shall there- 
upon pay to the Contractor the amount so determined. 


(d) Subject to the provisions of paragraph (cy, the Contractor 
and the Contracting Officer may agree upor the whole or any part 
of the amount or amounts to be paid to the Contractor by reason 
of the total or partial termination of work pursuant to this 
clause, which amount or amounts may include a reasonable allow- 
ance for profit on work done. The contract shall be amended 
accordingly, and the Contractor shall be paid the agreed amount. 
Nothing in paragraph (e) of this clause, prescribing the amount 
to be paid to the Contractor in the event of failure of the 


Contractor and the Contracting Officer to agree upon the vriiole 
amount 'io be paid to the Contractor by reason of the termination 
of work pursuant to this clause, shall be deemed to limit, re- 
strict, or^ otherwise determine or affect the amount or amounts 
which may be agreed upon to be paid to the Contractor pursuant 
to this paragraph (d). 


SECRET- - 
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(e) In the event of the failure of the Contractor and the 
Contracting 0''ficer to agree as provided in paragraph (d) upon 
the whole amount to be paid to the Contractor by reason of the 
termination of contract work p\irsuant to this clause, the Con- 
tracting Officer shall determine, on the basis of infomation 
available to him, the amount, if any, due to the Contractor by 
reason of the termination and shall pay to the Contractor the 
amounts determined as follows; 

(1) For completed supplies accepted by the Government 
for sold or acquired as provided in paragraph (b) 

(7) above) and not theretofore paid for, a sum equiv- 
alent to the aggregate price for such supplies com- 
puted in accordance with the price or prices specified 
in the contract, appropriately adjusted for any saving 
of freight or other charges j 

(2) The total of— 

(i) The costs incurred in the performance of the con- 
tract work terminated, including initial costs and 
preparatory expense allocable thereto, but exclusive 
of any costs attributable to supplies paid or to be 
paid for under paragraph (e) (1) hereof; 

(ii) The cost of settling and paying claims arising out 
of the termination of work under subcontracts or 
orders, as provided in paragraph (b) (5) above, 
which are properly chargeable to the terminated 
portion of the contract (exclusive of amounts 
paid or payable on account of supplies or mate- 
rials delivered or services furnished by sub- 
contractors or vendors prior to the effective 
date of the Notice of Termination, which amounts 
shall be included in the costs payable under 

(i) above; and 

(iii) An allowance for profit in keening with the pro- 
visions oftfc© clause, ”Price Ke determination, '• 
of the Schedule hereto* 

(3) The reasonable costs of settlement, including account- 
ing, legal, clerical, and other expanses reasonably 
necessary for the preparation of settlement claims 
and supporting data with respect to the terminated 
portion of the contract and for the termination and 
settlement ol subcontracts thereunder, together with 
reasonable storage, transportation, and other costs 
incurred in connection vfith the protection or disposi- 
tion of property allocable to this contract. 
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The total sum to be paid to the Contractor under (1) 
and (2) of this paragraph (e) shall not exceed the total 
contract price as reduced by the amount of payments other- 
wise made and as further reduced by the contract price of 
work not terminated. Except for normal spoilage, and ex- 
cept to the extent that the Government shall have otherwise 
expressly assumed the risk of loss, there shall be excluded 
from the amounts payable to the Contractor as provided in 
paragraph (e) (1) and paragraph (e) (2) (i), the fair value, 
as determined by the Contracting Officer, of property which 
is destroyed, lost, stolen, or damaged so as to become un- 
deli''/erable to the Government, or to a buyer pursuant to 
paragraph (b) (7). 

(f) Determination of costs under paragraph (c) or (e) hereof 
shall be in accordance with generally accepted accounting practices 
and principles, 

(g) The Contractor shall have the right of appeal, under the 
clause of this contract entitled ’'Disputes,'* from any determination 
made by the Contracting Officer under paragraphs (c) and (e) above, 
except that if the Contractor has failed to submit its claim within 
the time provided in paragraph (c) above and has failed to request 
extension of such time, he shall have no such right of appeal. In 
any case where the Contracting Officer has made a determination of 
the amount due under paragraph (c) or (e) above, the Government 
shall pay to the Contractor the following: (i) if there is no 
right of appeal hereunder or if no timely appeal has been taken, 
the amount so determined by the Contracting Officer, or (ii) if 

an appeal has been taken, the amoiant finally determined on such 
appeal, 

(h) In arriving at the amount due the Contractor under this 
clause, there shall be deducted (1) all unliquidated advance or 
other unliquidated payments on account theretofore made to the 
Contractor, (2) any claim which the Government may have against 
the Contractor in connection with this contract, and (3) the 
agreed price for, or the proceeds of sale of •’ny materials, 
supplies, or other things acquired by the Co. tractor or sold 
pursuant to the provisions of this clause, and not otherwise 
recovered by or credited to the Government, 

(i) If the termination hereunder be partial, prior to the 
settlement of the terminated portion of this contract, the Con- 
tractor may file with the Contracting Officer a request in writing 
for an equitable adjustment of the price or prices specified in 
the contract relating to the continued portion of the contract 
(the portion not terminated by the Notice of Termination), and 
such equitable adjustment as may be agreed upon shall be made in 
such price or prices. 
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(j) The Government may from time to time, under such terms 
and conditions as it may prescribe, make partial payments 
and payments on account against costs incurred by the Con- 
tractor in connection with the terminated portion of this con- 
tract whenever in the opinion of the Contracting Officer the 
aggregate of such payments shall be within the amount to which 
the Contractor will be entitled hereunder. If the total of such 
payments is in excess of the amount finally agreed or determined 
to be due under this clause, such excess shall be payable by the 
Contractor to the Government upon demand, together with interest 
computed at the rate of 6 % per annum, for the period from the date 
such excess payment is received by the Contractor to the date ori 
which such excess is repaid to the Governmentj PROVIDED, HOWEVER, 

That no interest shall be charged with respect to any such excess 
payment attributable to a reduction in the Contractor's claim by 
reason of retention or other dispostion of termination inventory 
until ten (10) days after the rate of such retention or disposition. 

(k) Unless otherwise provided for in this contract, or by applicable 
statute, the Contractor, from the effective date of termination and 
for a period of six (6) years after final settlements under this 
contract, shall preserve and make available to the Government at 

all reasona le times at the office of the Contractor but without 
direct charge to the Government, all its books, records, documents, 
and other evidence bearing on the costs and expenses of the Con- 
tractor under this contract and relating to the work terminated 
hereunder, or, to the extent approved by the Contracting Officer 
photographs microphotographs, or other authentic reproductions 
thereof* 

26, EXAMINATION OF RECORDS 

The Contractor agrees that the Contracting Officer or any of 
his duly authorized representatives shall, until the expiration 
of three years after final payment under this contract, have 
access to and the right to examine any directly pertinent books, 
documents, papers and records of the Contractor involving, trans- 
actions related to this contract, including '’"bcontracts hereunder, 

27. MILITARY SECURITY REQUIREMENTS 

(a) The! provisions of this clause shall apply to the extent 
that this contract involved access to security information clas- 
sified "Top Secret," "Secret," or "Confidential," 

(b) The Government shall notify the Contractor of the security 
classification of this contract and the elements thereof, and of 
any subsequent revisions in such security classification. 
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(c) To the extent the Government has indicated as of the date 
of this contract, or thereafter indicates, security classifica- 
tion under this contract as provided in paragraph (b) above, the ■ 
Contractor shall safeguard all classified elements of this con- . 
tract and shall provide and maintain a system of security controls 
within its own organization in accordance with the requirements of 
(i) the Department of Defense Industrial Security Manual for Safe- 
guarding Classified Security Information as in effect on date of 
this contract, which Manual is hereby incorporated by reference 
and made a part of this contract, (ii) any amendments to said 
Manual required by the demands of national security as deter- 
mined by the Government and made after the date of this contract, 
notice of which has been furnished to the Contractor by the Con- 
tracting Officer, and (iii) those provisions of wjrltten agreements 
entered into by the parties pertaining to the adaptation of the 
Manual to the Contractor's business, 

(d) Designated representatives of the Government responsible for 
inspection pertaining to industrial security shall have the right 
to inspect at reasonable intervals the procedures, methods, and 
facilities utilized by the Contractor in complying with the require- 
ments of the terms and conditions of this clause. Should the Govern- 
ment, through its authorized representative, determine that the con- 
tractor has not complied with such requirements, the Government shall 
inform the Contractor in writing of the proper actions to be taken 

in order to effect compliance with such requirements, 

(e) If, subsequent to the date of this contract, the security 
classifications or requirements under this contract are changed by 
the Government as provided in this clause and the security costs 
under this contract are thereby increased or decreased, the con- 
tract price shall be subject to an equitable adjustment by reason 
of such increased or decreased costs. Any equitable adjustment 
shall be accomplished in the same manner as if such changes were 
directed under the clause in this contract entitled "Changes," 

(f) The Contractor agrees to insert, in all subcontracts hereunder 
which involve access to classified security ?' ■ ''ormntion, provisions 
which shall conform substantially to the lontuage of this clause, 
including this paragraph (f) but excluding the last sentence of 
paragraph (e) of this clause. 

(g) The Contractor also agrees that it shall determine that any 
subcontractor proposed by it for the furnishing of supplies and 
services which v/ill involve access to classified security informa- 
tion in the Contractor's custody has been granted an a ppropriate 
facility security clearance, which is still in effect, prior to 
being accorded access to such classified security information. 
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28* GOVERNMiKT-FnRNISHED PROPERTY 

(a) The Government shall deliver to the Contractor, for use 
in connection with and under the terms of this contract, the 
property which the schedule, appendix, or the specifications 
state the Government will furnish (hereinafter referred to as 
"Government-F’jrnished property”). The delivery or performance 
dates for the supplies or services to be furnished by the Con- 
tractor under this contract are based upon the expectation that 
Government-Furnished property of a type sviitable for use will be 
delivered to the Contractor at the times stated in the schedule 
or if not so stated in sufficient time to enable the Contractor 
to meet such delivery or performance dates. In the event that 
Government-Fiu?nished property is not delivered to the Contractor 
by such time or times, the Contracting Officer shall, if requested 
by the Contra.ctor, make a determination of the delay occasioned 
the Contractor thereby, and shall grant to the Contractor a rea- 
sonable extension of time in respect of' such delivery or per- 
formance dates. The Government shall not be liable to the Con- 
tractor for damages or loss of profit by uason of any delay in 
delivery of or failure to deliver any or all of the Government- 
Furnished property, except that in case of such delay or failure, 
upon the written request of the Contractor, an equitable adjustment 
shall be made in the delivery or perfonnance dates, or price, or 
both, or in any other contractual provision affected thereby, in 
accordance with the procedures provided for in the clause of the 
contract entitled "Changes.” 

(b) By notice in writing the Contracting Officer may decrease 
the property furnished or to be furnished by the Government under 
this contract. In any such case, upon the written request of the 
Contractor, an equitable adjustment shall be made in the delivery 
or performance dates, or price, or both, and in ar^ other contract- 
ual provision affected by such decrease, in accordance ■with the 
procedures pro-vided for in the clause of this contract entitled 
"Changes,” 

(c) Title to the Government-Furnished prope.:'T.y shall remain in 
the Government, Title to Government-Furnished property shall 
not be affected by the incorporation or attachment thereof to 
any property not ovmed by the Government, nor shall such Govern- 
ment Furnished property, or any part thereof, be or become a fix- 
ure or lose its identity as personalty by reason of affixation to 
any realty, 

(d) The Government-Furnished property shall, unless otherwise 
provided herein, be used only for the performance of this contract. 
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(e) The Contractor shall maintain and adir.inister, in accordance 
with sotind industrial practice, a program for the maintenance, 
repair, protection and preservation of Government-Furnished 
property, until disposed of by the Contractor in accordance 
with this clause. In the event that damaged or defective 
Government-Furnished property is delivered to the Contractor, 

or any other damage occurs to Government-Furnished property, the 
risk of which has been assumed by the Government under this con- 
tract, the Government shall replace such items or the Contractor 
shall make such repair of the property as the Government directs] 
PRCVIDED, HOWEVER, That if the Contractor cannot effect such re- 
pair within the time required, the Contractor may reject such 
property. The contract price includes no compensation to the 
Contractor for the performance or any repair or replacement for 
which the Govemment is responsible, and an equitable adjustment 
will be made in the contract price for any such repair or re- 
placement of Government-Furnished property made at the direction 
of the Government. Any repair or replacement for which the Con- 
tractor is responsible under the provisions of this contract shall 
be accomplished by the Contractor at its own expense. 

(f) (i) Except for loss, destruction or damage resulting from a 
failure of the Contractor due to willful misconduct or lack of 
good faith of any of the Contractor’s managerial personnel as 
defined herein, to maintain a nd administer the program for the 
maintenance, repair, protection and preservation of the Govern- 
ment-Furnished property, as required by paragraph (e) hereof, 
and except as specifically provided in this contract, the Con- 
tractor shall not be liable for loss or destruction of or damage 
to the Government-Furnished property (A) caused by any peril while 
the property is in transit off the Contractor's premises, or (B) 
caused by any of the following perils while the property is on 
the Contractor's or subcontractor's premises, or on any other 
premises where such property may properly be located, or by 
removal therefrom because of any of the following perils: 

(l) Fire] lightning] windstorm] /done] tornado] 
hail] explosion] riot, riot attending a strike, civil 
commotion] vandalism and malicious mischief] sabotage] 
aircraft or object falling therefromj vehicles running 
on land or tracks, excluding vehicles ovmed or operated 
by the Contractor or any agent or employee of the Con- 
tractor] smoke j sprinkler leakage] earthquake or volcanic 
eruption] flood, meaning thereby rising of a body of water] 
hostile or warlike action, including action in hindering, 
combating, or defending against an actual, impending or 
expected attack by any government or sovereign power (de 
jure or de facto), or by any authority using military, 
naval, or air forces, or by an agent of any such govem- 
ment, power, authority, or forces] or 
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(Il) Other peril, of a type not listed above, if 
such other peril is customarily covered by insurance 
(or by a reserve for self-insurance) in accordance with 
the normal practice of the Contractor, or the prevailing 
practice in the industry in which the Contractor is en- 
gaged with respect to similar property in the same general 
locale. 

The perils as set forth in (A) and (B) above are hereinafter called 
’’excepted perils,” 

The term ’’Contractor's managerial personnel” as used herein 
means the Contractor's directors, officers and any of its managers, 
superintendents, or other equivalent representaives who have super- 
vision or direction of (I) all or substantially all of the Contractor's 
business; (ll) all or substantially all of the Contractor's operation 
at any one plant or separate location at which the contract is being 
performed; (III) a separate and complete major industrial operation 
in connection v/ith the performance of this contract, 

(ii) The Contractor represents that it is not including in 
the price hereunder, and agrees that it will not hereafter in- 
clude in any price to the Government, any charge or reserve for 
insurance (including self-insurance funds or reserves covering 
loss or destruction of or damage to the Government-Furnished 
property caused by any excepted peril), 

(iii) Upon the happening of loss or destnaction of or 
damage to any Govemment-Fumishcd property caused by an ex- 
cepted peril, the Contractor shall notify the Contracting Officer 
thereof, and shall communicate with the Loss and Salvage Organiza- 
tion, if any, now or hereafter designated by the Contracting Officer, 
and with the assistance of the Loss and Salvage Organization so de- 
signated (unless the Contracting Officer has directed that no such 
organization be employed), shall take all reasonable steps to pro- 
tect the Government-Furnished property from further damage, separ- 

at ;. the damaged and undamaged Government-Furr’ shed property in the 
best possible order, and furnish to the Coni :’a<, ting Officer a state- 
ment of; (A) the lost, destroyed and damaged Government-Furnished 
property, (B) the time and origin of the loss, destruction or 
damage, (C) all known interests in commingled property of vfhich 
the Government-Furnished property is a part, and (D) the insurance, 
if any, covering any part of or interest in such commingled property. 
The Contractor shall be reimbursed for the expenditures made by it 
in performing its obligations under this sub-paragraph (iii) (in- 
cluding charges made to the Contractor by the Loss and Salvage 
Organization, except any of such charges the payment of which the 
Government has, at its option, assumed directly), to the extent 
approved by the Contracting Officer and set forth in a Supple- 
mental Agreement, 
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(iv) With the approval of the Contracting Officer after 
loss or destruction of or damage to Government-Furnished prop- 
erty, and subject to such conditions and limitations as may be 
imposed bjr the Contracting Officer, the Contractor may, in order 
to minimize the loss to the Government or in order to permit re- 
sumption of business or the like, sell for the account of the 
Government any item of Government-Furnished property ■which has 
been damaged beyond practicable repair, or which is so commingled 
or combined with property of others, including the Contractor, 
that senaration is impracticable, 

(v) Except to the extent of any loss or destruction of or 
damage to Government-Furnished property for which the Contractor 
is relieved of liability under the foregoing pro-visions of this 
clause, and except for reasonable wear and tear or depreciation, 
or the utilization of the Government-Furnished nroperty in accord- 
ance with the provisions of this contract, the Government-Furnished 
property (other than property permitted to be sold) shall be re- 
turned -to the Government in as good condition as when received by 
the Contractor in connection ■with this contract, or as repaired 
under paragraoh (e) above, 

(■vi) In the event the Contractor is reimbursed or compen- 
sated for any loss or destruction of or damage to the Government- 
Furnished property, caused by an excepted peril, it shall equita’ 
reimburse the Government* The Contractor shall do nothing to pre- 
judice the Government's rights to recover against third parties 
for any such loss, destruction or damage and, upon the request 
of the Contracting Officer, shall at the Government's expense, 
furnish to the Government all reasonable assistance and cooper- 
ation (including the prosecution of suit and the execution of 
instruments of assignment in favor of the Government) in obtain- 
ing recovery, 

(g) The Contracting Officer or his duly authorized representative 
shall at all reasonable times have access to the premises wherein 
any Government -Furnished property is locatec, 

(h) Upon the completion of this contract, or at such earlier 
dates as may be fixed by the Contracting Officer, the Contractor 
shall submit, in a form acceptable to the Contracting Officer, 
inventory schedules covering all items of Government-Furnished 
property not consumed in the performance of this contract (in- 
cluding any resulting scrap), or not theretofore delivered to 
the Government, and shall deliver or make such other disposal 

of such Government-Furnished property, as may be directed or 
authorized by the Contracting Officer, Recoverable scrap from 
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Government-Furnished property shall be reported in accordance 
with a procedure and in such form as the Contracting Officer 
may direct. The net proceeds of any such disposal shall be 
credited to the contract price or shall be paid in such other 
manner as the Contracting Officer may direct, 

(i) Directions of the Contracting Officer and communications of 
the Contractor issued pursuant to this clause shall be in writing, 

29. EMPLOYMENT OF ALIENS 

If this contract calls for furnishing or constructing aircraft, 
aircraft parts, or aeronautical accessories, no aliens employed by 
the Contractor shall be permitted to have access to the plans or 
specifications, or the work under construction, or to participate 
in the contract trials, without the written consent beforehand of 
the Secretary or his duly authorized representative, 

30. UTILIZATION OF SMALL BTTSINESS CONCERNS 

(a) It is the policy of the Government as declared by the Congress 
to bring about the greatest utilization of small business concerns 
which is consistent with efficient production, 

(b) The Contractor agrees to accomplish the maximum amount of sub- 
contracting to small business concerns that the Contractor finds to 
be consistent with the efficient performance of this contract. 

31. ALTERATIONS IN CONTRACT 

The following alterations were made in this contract prior to 
signature thereof by the parties to this contract: 
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